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NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  January  11,  1994  at  1:00  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California  to  discuss  attorney-client  matters  in  the  following  cases,  in  accordance  with 
Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f)(2): 

(1)  Zurich- American  Ins.  Co.  v.  CCSF,  Superior  Court  No.  952-249. 

(2)  William  Solomon  v.  Juan  Maza,  Superior  Court  No.  948-567. 


Romaine  A.  Boldridge  / 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
January  11,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 

Morton  Miller 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 
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Call  to  Order 


2:00  p.m. 


Present-  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Victor  G.  Makras, 
Commissioner  Morton  Miller 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner  Hardeman,  the 
Minutes  of  the  Regular  Meeting  of  December  14,  1993  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*************** 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted  in  Executive  Session: 

94-0001  MR  Approving  settlement  of  litigation  entitled  William  Solomon  vs.  City 
and  County  of  San  Francisco,  Does  1  through  100,  San  Francisco 
Superior  Court  Case  No.  948-567. 

VOTE:        AYES  -  Yu,  Hardeman,  Makras,  Jefferson,  Miller 


At  2:55  p.m.  Commissioner  Makras  was  excused. 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0002  MR  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $85,000.00. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 
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On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0003  MR  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $72,000.00. 

VOTE:       AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0004  MR  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2163, 
Sunol  Water  Temple  Rehabilitation,  to  GT  Construction  Co.,  as  the 
lowest  responsive  bidder. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0005  MR  Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2141, 
8-Inch  Ductile  Iron  Main  Installation  in  Townsend  between  2nd 
Street  and  7th  Street. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0006  MR  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
accept  the  Stanford  Heights  Reservoir  Seismic  Study  and  the 
Saturated  Embankment  Stability  Study  performed  by  Woodward- 
Clyde  Consultants,  Inc.,  to  extend  the  contract  completion  date  to 
October  31,  1993,  to  adjust  the  final  contract  amount  to  $61,959.75 
and  to  close  out  the  agreement  with  the  release  of  all  payment 
retention. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 
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On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

MR  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
execute  Contract  Modification  No.  1  to  Hetch  Hetchy  Contract 
Number  HH-832,  San  Joaquin  Pipeline  No.  2,  Replace  Mortar 
Lining  Segment  III,  with  Spiniello  Construction  Co.,  extending  the 
contract  completion  date  from  May  20,  1993  to  May  30,1994. 

VOTE:       AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Miller,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

MR  Authorizing  the  General  Manager  of  Public  Utilities  to  modify  the 
contract  with  Brown,  Vence  and  Associates,  for  design  review 
services  for  the  Energy  Efficiency  Design  Review  Program, 
increasing  the  contract  amount  by  $95,000,  for  a  total  amount  not  to 
exceed  $160,000,  and  extending  the  contract  term  to  December  31, 
1995. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  morion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0009  MR  Ratifying  and  approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  made  by  the  General  Manager  of  Public 
Utilities,  for  the  month  of  November  1993. 

VOTE:      AYES  -  Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commission 
Jefferson,  the  following  resolution  was  adopted: 

94-0010  MR  Authorizing  the  General  Manager  of  Public  Utilities  to  execute 
Contract  Modification  No.  2  to  the  agreement  with  Clayton 
Environmental  Consultants,  for  environmental  consulting  services, 
amending  the  existing  rate  schedule,  the  approved  subcontractor's 
list  and  the  approved  contractor's  key  personnel  list. 

VOTE:       AYES  -  Yu,  Hardeman,  Jefferson 
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On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0011  HH  Authorizing  the  General  Manager  of  Public  Utilities  to  solicit 
proposals  from  qualified  consulting  firms  to  provide  consulting 
services  in  the  development  of  a  long  term  resource  plan,  for  a 
contract  of  up  to  five  years. 

VOTE:       AYES  -  Yu,  Hardeman,  Jefferson 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


ANNOUNCEMENTS 

On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Makras,  the 
Commission  voted  unanimously  to  disclose  its  actions  taken  in  executive  session  smce 
the  last  regular  meeting.  President  Yu  reported  the  following  actions  of  the  Commission: 

On  December  14, 1993  the  Commission  met  in  Executive  Session  from  1:00  p.m.  -  2:10 
p.m.  and  from  4:55  p.m.  to  5:55  p.m.  and  approved  settlement  of  litigation  in  the 
following  cases:  Carol  Smith  v.  City  and  County  of  San  Francisco;  LeFevre,  Northern 
District  Bankruptcy;  City  and  County  of  San  Francisco  v.  City  of  San  Jose,  W.H. 
Ebert,  et.  al.;  and  Earl  Wilson  v.  City  and  County  of  San  Francisco. 

On  December  20,  1993  the  Commission  met  in  Executive  Session  from  4:35  p.m.-4:45 
p.m.  and  unanimously  approved  the  appointment  of  Anson  B.  Moran  as  General 
Manager  of  Public  Utilities. 

On  December  28, 1993  the  Commission  met  in  Executive  Session  from  9:10  a.m.  -  9:55 
a.m.  and  authorized  the  City  Attorney  to  file  a  settlement  offer  in  accordance  with 
Code  of  Civil  Procedures  section  998  in  the  case  of  Homer  J.  Olsen  v.  City  and 
County  of  San  Francisco. 

On  January  11, 1994,  the  Commission  met  in  Executive  Session  from  1:10  p.m.  -  1:45 
p.m.  and  approved  settlement  in  the  case  of  William  Solomon  v.  Juan  Maza  and  City 
and  County  of  San  Francisco. 
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COMMUNICATIONS 

Commissioner  Hardeman  commented  regarding  Supervisor  Kevin  Shelley's  proposal  as 
reported  in  the  newspaper  to  offer  one  week  of  free  rides  on  the  Municipal  Railway. 
Commissioner  Hardeman  pointed  out  that  the  cost  would  be  $750,000.  He  said  that  he 
was  opposed  to  spending  funds  from  Muni's  budget  to  offer  free  rides. 

REPORT  OF  THE  GENERAL  MANAGER 

Mr  Anson  B.  Moran  reported  that  Andrea  Gourdine,  Manager,  Bureau  of  Personnel  and 
Training,  Public  Utilities  Commission,  had  submitted  her  resignation  in  order  to  accept 
another  position. 

PUBLIC  COMMENTS 

Community  Presentation  regarding  the  Bayshore  Corridor  Study 

President  Yu  moved,  Commissioner  Jefferson  seconded,  to  suspend  the  Rules  of  Order 
to  allow  a  15-minute  presentation  by  Urban  Habitat  and  other  community  groups. 

Mr.  Samuel  Murray,  representing  the  New  Bayview  Committee,  spoke  in  support  of  the 
Community's  alternative  light  rail  project  for  Third  Street. 

Mr  Henry  Holmes,  Associate  Director  of  Urban  Habitat  Program,  described  the 
community's  alternative  which  is  a  hybrid  of  alternatives  10  and  4  with  low  floor 
vehicles.  He  said  that  the  community's  transportation  plan  and  technical  report  would 
be  available  in  the  next  few  weeks.  He  said  that  transportation  was  linked  to 
revitalizing  the  community  and  the  creating  of  jobs.  He  requested  that  the  Commission 
formally  include  the  hybrid  alternative  as  one  of  the  alternatives  to  be  considered  for 
further  study.  He  asked  that  staff  evaluate  it  and  seek  federal  funds  for  an  alternative 
analysis  study. 

Presentation 

Commissioner  Makras  commented  on  his  two  years  as  a  member  of  the  Public  Utilities 
Commission.  His  term  on  the  Commission  will  expire  January  15,  1994.  He  thanked 
former  Mayor  Art  Agnos  for  appointing  him.  He  thanked  various  commissioners  who 
served  with  him,  other  City  officials  and  various  staff  members  for  working  with  him 
to  implement  certain  programs,  particularly  the  Clean,  Safe  and  On-Time  Program.  A 
copy  of  his  statement  is  on  file  with  these  minutes  in  the  office  of  the  Secretary  of  the 
Public  Utilities  Commission. 
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Supervisor  Kevin  Shelley  presented  Commissioner  Makras  with  a  Certificate  of  Honor 
from  the  San  Francisco  Board  of  Supervisors. 

Former  Mayor  Art  Agnos  presented  Commissioner  Makras  with  a  key  to  the  City  of  San 
Francisco  for  his  service  to  the  City  as  a  member  of  the  Board  of  Permit  Appeals  and  as 
a  member  of  the  Public  Utilities  Commission. 

Commissioners  Jefferson,  Yu,  Hardeman,  Miller  and  General  Manager  Moran  each  cited 
some  of  Commissioner  Makras'  significant  contributions  while  serving  on  the  Public 
Utilities  Commission. 

The  following  members  of  the  public  spoke  in  appreciation  of  Commissioner  Makras' 
tenure  on  the  Commission:  Shelly  Salieri;  Jano  Oscherwitz,  representing  Local  790; 
Bobbie  Brown,  representing  the  Transport  Workers  Union,  Local  250A;  Lawrence  Martin, 
Vice  President,  International  Transport  Workers  Union;  and  Bob  Planthold,  on  behalf  of 
Senior  Action  Network. 

At  2:55  P.M.  the  meeting  was  recessed.  Commissioner  Makras  was  excused.  At  3:03 
P.M.  the  meeting  was  reconvened. 


PUBLIC  COMMENTS  (CONTINUED) 

Bob  Planthold  inquired  about  the  timeframe  for  purchasing  SamTrans  buses,  and  the 
delay  of  the  Parking  and  Traffic  Commission  to  approve  lengthening  of  bus  zones. 

Mr.  Moran  replied  that  staff  is  working  on  both  issues. 

David  Pilpel  asked  if  Phase  II  of  the  19th  Avenue  project  would  be  completed  this 
calendar  year.  He  asked  if  the  Mayor's  Fiscal  Advisory  Committee  audit  were  available 
for  review. 

Mr.  Moran  replied  that  he  did  not  have  the  audit  report  and  he  believed  that  the  final 
report  had  not  been  published. 


*********  *******  x- * 
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PUBLIC  HEARING 


Item  (10):  To  consider  the  1994-95  Budget  for  the  Public  Utilities  Commission. 

Mr  Moran  announced  that  the  Mayor  had  extended  the  time  for  submission  of  the 
budget  from  February  1,  to  March  1,  1994.  He  said  that  at  today's  meeting  staff  would 
present  the  baseline  budget,  i.e.,  what  it  will  cost  to  do  what  the  department  is  doing 
now  next  year,  and  adjustments  to  the  baseline  budget  associated  with  the 
implementation  of  Proposition  M.  The  January  25,  1994  meeting  will  cover  budget 
change  proposals  for  the  Municipal  Railway.  The  February  8,  1994  meeting  will  cover 
budget  change  proposals  for  the  Water  Department  and  Hetch  Hetchy,  including  capital 
projects,  rate  impact  and  the  equity  transfer  to  the  general  fund.  The  February  22,  1994 
meeting  will  be  the  time  for  final  adoption  of  the  budget. 


1994-95  Baseline  Budget  Proposals 

Frederic  A.  Howell,  Acting  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission,  discussed  the  budget  proposal  in  detail. 

President  Yu  requested  a  workshop  covering  what  the  budget  means  in  terms  of  the  new 
Department  of  Transportation.  She  requested  staff  presentations  on  finance,  safety, 
service  and  supervision. 

Commissioner  Jefferson  asked  that  the  workshop  include  problems  faced  by  key 
operating  units  of  the  Municipal  Railway. 


Proposition  M  Implementation  and  Associated  Budget  Clauses 

Mr.  Moran  used  an  overhead  projector  to  present  proposed  organization  charts  for  the 
Transportation  Commission  and  the  Public  Utilities  Commission  after  implementation 
of  Proposition  M.  He  proposed  21  new  positions,  seven  of  which  would  be  a  function 
of  adding  a  new  commission  -  five  positions  are  the  new  commission  and  two  are  the 
Commission  Secretary  and  clerical  support.  The  Contract  Compliance  function  would 
need  to  be  duplicated  -  adding  three  positions  to  the  water  and  power  side;  two 
positions  will  be  added  to  Finance;  and  one  position  will  be  added  to  the  Municipal 
Railway  capital  projects  group.  In  Personnel,  four  positions  were  added  to  fix  prior  cuts, 
two  positions  to  duplicate  the  examinations  functions  and  two  positions  to  duplicate  the 
affirmative  action  unit.  Mr.  Moran  described  the  rationale  for  each  organizational  unit. 

President  Yu  requested  a  time  outline  regarding  the  budget,  Civil  Service  action,  when 
the  new  commission  would  be  established  and  when  a  supplemental  appropriation 
would  be  requested. 
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The  following  individuals  commented  and  made  inquiries  on  the  budget:  Bob  Planthold 
David  Pilpel  Norman  Rolfe,  Jano  Oscherwitz,  Bobbie  Brown,  Virginia  Conway  and 


Larry  Martin. 


******************** 


Commissioner  Miller  was  excused  from  4:55  p.m.  to  5:00  p.m. 

Item  No.  11:  Regarding  amendment  to  the  Professional  Services  Agreement  with  EIP 
Associates,  for  as  needed  environmental  consulting  services. 

President  Yu  moved,  Commissioner  Hardeman  seconded  to  excuse  Commissioner 
Jefferson  from  voting  on  this  matter.  The  motion  passed  unanimously. 

Commissioner  Miller  questioned  the  need  to  increase  the  contract  by  71%. 

President  Yu  stated  that  the  Mayor  had  committed  to  no  service  cuts  for  the  Municipal 
Railway.  She  said  that  she  was  uncomfortable  spending  more  money  for  an 
environmental  impact  report  for  service  reductions  that  might  not  happen.  President  Yu 
continued  this  matter  indefinitely. 

David  Pilpel  spoke  in  favor  of  approving  this  contract  amendment. 


************************ 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:       5:10  P.M. 


Romaine  A.  Boldridge 
Secretary 
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MADAM  PRESIDENT,  FELLOW 
COMMISSIONERS.. .AND  FELLOW  SAN 

FRANCISCANS: 

Today  marks  the  end  of  my  two-year  term  as  a 
member  of  the  Public  Utilities  Commission. 

I  would  like  to  share  a  few  observations  with 
you  including  some  thoughts  on  the  future  for 
the  citizens  and  services  they  will  require. 

First,  I  would  like  to  express  my  appreciation 
to  former  Mayor  Art  Agnos  for  appointing  me 
as  a  Commissioner.  His  charge  to  me  was  to 
serve  the  public  to  the  best  of  my  ability... and  to 
put  the  public  ahead  of  political  considerations. 
I  have  strived  to  conform  to  that  standard. ..and  I 
can  say  that  he  never  sought  to  influence  my 
decision  for  political  gain. 

No  other  body  affects  the  daily  lives  of  San 
Franciscans  to  the  extent  that  the  Public  Utilities 
Commission  does... 


from  the  daily  water  we  drink  or  which  is 
needed  by  our  industries... to  the  public 
transportation  system  relied  on  by  800,000 
riders  each  day. 

As  commissioners... we  have  been  stewards  of 
a  tremendous  legacy  provided  this  city. 

Our  water  system  is  the  most  pristine  in  the 
world... 

far  above  the  federal  and  state  standards  that 
others  now  must  strive  to  meet. 

The  transportation  system  we  oversee  has 
been  ranked  among  the  best  in  the  nation... for  its 
extensive  system... 

for  fares  which  are  affordable... and  for  the 
variety  of  services  we  offer. 

For  the  past  several  years  we  have  faced 
tremendous  challenges  to  this  legacy... and  we 
have  not  always  been  successful  in  meeting 
those  challenges. 


Despite  the  promises  that  were  made  to  the 
people  of  San  Francisco... the  political  will  was 
lacking  to  keep  the  commitment  not  to  raise 
fares  above  the  85  cents  that  they  were  9  Qtfc*-  zzsj 
January  1992  when  the  new  administration  took 
office. 

Raising  the  fare  three  times  in  1 8  months  was 
wrong  for  the  city  and  wrong  for  the 
passengers.. .and  it  is  a  short-term  solution  with 
long-term  consequences  for  the  system  and  our 
city. 

Riders  have  a  right  to  have  clean  on-time 
service. 

I  want  to  thank  the  members  of  the  PUC,  the 
staff,  former  General  Manager  Tom  Elzey  and 
former  Board  Budget  Committee  chair  Jim 
Gonzalez  for  working  with  me  on  a  program 
which  sought  to  make  good  on  that  promise. 

It  was  hailed  by  all  as  one  of  the  most 
successful  programs  we  initiated  during  my  term 


on  the  PUC.and  I  strongly  urge  that  it  be  re- 
instituted. 

We  must  never... never  take  our  riders  for 
granted  or  fall  short  in  providing  them  with 
clean  and  on-time  service. 

Two  years  ago.. .in  February  1992.. .the  federal 
government  mandated  new  clean  water 
standards  and  issued  regulations  for  water 
quality. 

Those  regulations  placed  a  burden  on  San 
Francisco  and  our  ratepayers  without  providing 
any  benefit. 

In  fact... the  effect  of  the  regulations  would 
have  been  to  actually  lower  the  water  quality  for 
San  Francisco. 

Among  the  requirements  was  a  filtration  plant 
that  would  have  cost  $600  million. 


I  challenged  the  appropriateness  of  these 
^ga^gg'lor  San  Francisco... which  already  has 
the  most  pristine  water  supply  in  the  nation. 

I  was  told  that  we  could  not  challenge  the 
federal  and  state  standards. 

With  hard  questions  and  persistence.. .we  have 
begun  a  program  of  filtration  avoidance  that 
protects  the  high  quality  of  our  water  and 
protects  the  financial  resources  of  our  system 
and  the  cost  to  our  ratepayers. 

Vice  president  Hardeman  and  Commissioner 
Miller..!  urge  you  to  continue  the  fight  against 
unnecessary  and  counter-productive  filtation. 

I  also  urge  an  immediate  study  of  ways  to 
increase  our  water  supply... including  studying 
whether  to  raise  the  height  of  Hetch  Hetchy 
dam. 

As  The  Chronicle  reported  today... there  can  be 
no  question  that  we  need  to  plan  for  an 


increased  water  supply  for  our  region  in  the 
future. 

During  these  past  two  years... we  have  worked 
on  many  changes  together.  I  would  like  to  thank 
[list  names  J    c*n><>*  e^-<>    *'«"s  ""'ha 

Some  of  our  accomplishments  include: 
o  raising  the  rental  rates  on  about  100  houses 
we  own 

o  establish  a  water  department  employee 
recognition  program 
o  updating  commercial  leases  to  all  our  future 

tenants 

o  adopting  a  new  clause  on  leases  to  add 
utility  charges,  which  can  be  substantial  with 
leases  for  large  acreages  for  nurseries 

o  saving  in  excess  of  $2.7  million  in  city  funds 
by  beginning  the  re-financing  process  of  $60 
million  in  bonds 

o  Continued  effort  to  develop  a  $10  million  to 
$15  million  annual  revenue  stream  for  San 
Francisco  by  cooperative  development  of  city- 
owned  land  in  Pleasanton. 

o  Rehabilitation  of  many  historic  street  cAaS.  . 


o  Obtaining  $202  million  in  federal  funds  for 
the  MUNI  metro  turn-around 

o  Saving  the  cable  car  museum 

o  The  long-needed  extension  of  the  F-line  to 
bring  historic  trolley  cars  down  Market  Street 
and  along  the  waterfront  which  may  well  prove 
to  be  one  of  the  great  legacies  of  this  Public 
Utilities  Commission. 

o  Prospective  new  revenues  of  $1  million 
annually  from  marketing  of  the  cable  car  logo 
now  being  developed.  The  plan  calls  for  four 
kiosks  at  each  of  the  Cable  Car  turn-arounds 
where  items  will  be  marketed,  and  eventually 
this  program  could  be  expanded  to  kiosks  at  the 
airport  and  elsewhere. 

There  is  much  to  be  proud  of,  but  we  must  not 
fail  to  note  the  need  to  move  forward  to  better 
meet  existing  challenges  and  to  face  new  ones. 

The  new  Transportation  Commission  should 
heed  the  public  and  its  needs. 

It's  very  simple.  We  need  change. 


I  urge  them  to  take  special  care  in  seeing  that 
our  infrastructure  is  updated... and  in  monitoring 
the  day  to  day  operation  of  each  bus. 

The  charge  must  be  to  move  switfly  and  to 
make  change. 

They  must  bring  back  transfers... and  should 
consider  making  them  one-hour,  one-way 
transfers. 

They  should  maintain  reserves  to  cover 
potential  claims  against  the  system. 

They  should  develop  a  special  security  unit. 

They  should  get  tough  on  fraud  in  a  program 
patterned  after  those  that  exist  in  other  cities 
with  "anti-fraud  campaigns. 

Most  of  all. ..they  should  adopt  a  MUNI  Riders 
Bill  of  Rights  which  includes  the  right  to  have 
promises  kept. 


It  should  be  a  firm  and  irrevocable 
commitment  to  riders  for  clean  buses. ..on-time 
bueses...safe  buses... courteous  and  respectful 
services...^  accessibility  to  all  riders. 

The  goal  must  be;  nothing  less^than  to  make 
MUNI  the  prefered  choice  for 
transportation.. .safe.. .convenient  and  pleasant. 

Serving  on  this  Commission  has  been  an 
honor... 

and  a  tremendous  opportunity  to  be  of  service  to 
the  city  I  love. 

I  have  leno"  so  according  to  the  values  and 
standards  that  I  believe  best  serve  the 
public. ..and  it  is  appropriate  as  my  term  ends 
that  Mayor  Jordan  have  the  right  to  name 
someone  to  this  Commission  who  will  now 
reflect  his  values  and  his  agenda. 

In  leaving  behind  a  commissioner's 
responsibilities,  I  will  not  leave  behind  my 
commitment  as  a  citizen  and  a  San  Franciscan  to 
face  the  challenges  we  tar  share*. 


This  is  the  best  city  in  the  world  to  live 
work... and  I  pledge  to  continue  facing  the 
challenges  ahead. 


Thank  you. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  94^MMW)4 


WHEREAS ,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  William  Solomon  vs.  City 
and  County  of  San  Francisco,  Municipal  Railway,  Does  1  through  100, 
San  Francisco  Superior  Court  Case  No.  948-567,  be  settled  for  the 
gross  amount  of  $152,000.00  to  $179,000*;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $152,000.00  to  $179,000.00*. 


*  depending  on  the  City's  settlement  of  medical  liens 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  111994 

at  its  meeting  of  


Secretary,  Public  UtifitiesTJotmni: 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOUn»NNa_._9!z0002 


RESOLVED,  That  on  recommendat ion  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated : 

Alvin  Lewis  91-T-8015-1  $36,796.72        3-8  08-06-91      PI  $85,000.00 

S944-932  $150,000.00 

Judgment : 

None 

TOTAL  SETTLEMENT    (1)  $8  5,000.00 


INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i  JANUARY  1 1  1334 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-00.03 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Joseph  Goldstein     90-S-8093-1       $1,084.10       4-9        04-11-91  PI 


*ATP 

88-B-0134-2 
$250 , 000 . 00 


S939-939 

Sharon  Keyes 
S910-145 

Judgment : 

None 

TOTAL  SETTLEMENT  (2) 
*ATP=According  To  Proof 


$36,401.00        6-3      07-21-88  PI 


$22 , 000 . 00 
$50, 000. 00 


$72 , 000 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JANUARY  11  1994/)  ^    A  s   

at  its  meeting  of  _  —  -§-*  ■ — /  \    &  f  I — Y 


Secretary,  Public  Utilities  Commission 


UUMMIWJUN 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  94-0004 


WHEREAS,  Under  San  Francisco  Water  Department's  Contract  WD- 
2163,  the  Sunol  Temple  is  to  be  rehabilitated;  and 

WHEREAS,  Bids  for  the  contract  were  received  on  December  22, 
1993;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2163,  Sunol  Temple  Rehabilitation 
to  GT  Construction  Co.,  434  North  Canal  Street,  #15,  South  San 
Francisco,  California  94080,  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  11 1394 


at  its  meeting  of  _ 


1  1994  

Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0005 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project  which  is 
the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2141,  8-Inch  Ductile  Iron  Main  Installation 
in  Town  send  between  2nd  Street  and  7th  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  111594 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0006 

RESOLUTION  NO.  "LZ  _  

WHEREAS,  This  Commission  approved  Resolution  No.  88-0246  on 
July  12,  1988  authorizing  the  Manager  of  Utilities  engineering 
Bureau  to  negotiate  and  execute  a  Professional  Services  Agreement 
in  the  amount  of  $54,290  with  Woodward-Clyde  Consultant,  Inc.  to 
perform  a  Seismic  Study  of  the  San  Francisco  Water  Department 
Stanford  Heights  Reservoir  as  mandated  by  California  Department  of 
Water  Resources  -  Division  of  Safety  Of  Dams  (DSOD);  and 

WHEREAS,  This  Commission  also  approved  Resolution  No.  92- 
0102  on  July  14,  1992  authorizing  the  Manager  of  Utilities 
Engineering  Bureau  to  execute  Amendment  No.  1  of  the  Professional 
Services  Agreement  with  Woodward-Clyde  Consultants,  Inc.  to  perform 
additional  Saturated  Embankment  Stability  Study  as  mandated  by  DSOD 
for  the  amount  of  $10,000,  for  a  grand  total  of  $64,290,  to  be 
completed  by  December  31,  1992;  and 

WHEREAS,  This  Commission  also  approved  Resolution  No. 93- 
0044  on  February  9,  1993  authorizing  the  extension  of  time  to 
complete  the  contract  work  to  March  31,  1993  at  no  additional  cost 
to  incorporate  additional  worst-case  rainfall  data  in  the  Saturated 
Embankment  Stability  Study;  and 

WHEREAS,  Woodward-Clyde  Consultants,  Inc.  has  satisfactorily 
completed  all  work  on  October  31,  1993  in  accordance  with  the 
Professional  Services  Contract  Agreement  including  Amendments  1  and 
1A;  and 

WHEREAS,  The  Professional  Services  Agreement  contract  amount 
of  $64,290.00  shall  be  reduced  by  ($2,330.25)  for  a  final  amount  of 
$61,959.75  as  an  adjustment  of  final  expenses;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of 
Utilities  Engineering  Bureau  to  accept  the  Stanford  Heights 
Reservoir  Seismic  Study  and  the  Saturated  Embankment  Stability 
Study  as  materially  completing  the  terms  of  the  Professional 
Services  Agreement  and  Amendments  1  and  1A  with  Woodward-Clyde 
Consultants,  Inc.,  to  extend  the  contract  agreement  completion  date 
to  October  31,  1993,  to  adjust  the  final  contract  amount  to 
$61,959.75,  and  to  close-out  the  Agreement  with  the  release  of  all 
payment  retention. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      ,.    .        I  (JANUARY  111934 

at  its  meeting  of  


Secretary,  FublicTTftliYiFs T&Mnission 


PMRurirni  itifs  commission 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   94  "00  07 


WHEREAS,  On  January  22,  1993,  Spiniello  Construction 
(Contractor)  was  awarded  contract  number  HH-832,  San  Joaquin 
Pipeline  No.  2,  Replace  Mortar  Lining,  Segment  III,  for  the 
contract  amount  of  $1,694,552.80;  and 

WHEREAS,  Because  of  the  significant  amount  of  external 
corrosion  that  was  detected  between  San  Joaquin  Valvehouse  and 
Gates  Road;  and 

WHEREAS,  Through  change  order  work,  the  Contractor  was  asked 
to  assist  in  the  investigation  of  possible  cathodic  protection 
techniques;  and 

WHEREAS,  It  is  recommended  that  one  additional  cathodic 
protection  station  be  installed;  and 

WHEREAS,  Funds  are  available  in  the  contract  for  this  extra 
work;  and 

WHEREAS,  The  additional  work  will  take  5  months;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  the  Utilities  Engineering  Bureau  to  execute  Contract 
Modification  No.  1  with  Spiniello  Construction  to  change  the 
contract  completion  date  from  May  20,  1993  to  May  30,  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   I  OaHUARY  111994 


Secretary,  Public  Utilities  Qbmmission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0008 


RESOLUTION  No. 


WHEREAS ,    the  Bureau  of  Energy  Conservation  is  established  in 
part  to  achieve  energy  cost  reductions  in  municipal  operations; 
and 


WHEREAS,    the  Energy  Efficiency  Design  Review  Program  is  an 
effective  means  of  providing  energy  cost  control  and  reduction  in 
municipal  Capital  Improvement  Projects;  and 


WHEREAS,   the  Bureau  of  Energy  Conservation  currently  has  Brown, 
Vence  and  Associates  under  a  multi-year  contract  to  provide 
design  review  services  for  energy  efficiency  and  peak  electrical 
load  management;  and 


WHEREAS,    the  Bureau  of  Energy  Conservation  desires  to  continue 
to  utilize  this  contract  for  this  Energy  Efficiency  Design  Review 
Program;   now,   THEREFORE,   be  it 


RESOLVED,    that  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  PUC  to  increase  the  funding 
level  of  its  contract  with  Brown,  Vence  and  Associates   (CT#  40- 
90008)   by  $95,000,   to  an  amount  not  to  exceed  $160,000,  from 
funds  available  in  the  Hetch  Hetchy's  Operating  Budget  (Other 
Contractual  Services  -  Object  109),    and  to  extend  its  term  to 
December  31,    1995,    for  continuation  of  the  Energy  Efficiency 
Design  Review  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY   J  1  1994 


Y  111994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  94-0009 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  Manager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  appointments  and  removals  therefrom;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,  PUC;  and 


WHEREAS,  the  General  Manager,  PUC,  has  requested 
commission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  November,  1993. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  UANUARY  111994 

M+Jb 


recretary,  Public  Utilities  Commission 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0010 


WHEREAS,  The  Public  Utilities  Commission  entered  into  a  three-year  contract  with  the  environmental 
consulting  firm  of  Clayton  Environmental  Consultants,  1252  Quarry  Lane,  Pleasanton,  California 
(Contractor)  and  granted  authority  to  expend  $400,000.00  under  the  terms  of  the  contract;  and 

WHEREAS,  Under  its  Resolution  #93-0182,  this  Commission  authorized  a  contract  amendment 
increasing  the  authority  to  expend  from  400,000.00  to  $650,000.00  and  extending  the  contract  term  for 
an  additional  eighteen  months  under  contract  modification  No.  1;  and 

WHEREAS,  As  this  contract  is  extending  into  its  fourth  year  the  Consultant  has  experienced  staff  changes 
and  salary  adjustments  and  the  work  assignments  have  necessitated  a  change  in  the  subcontractor  services 
to  be  utilized;  and 

WHEREAS,  These  modifications  to  the  contract  terms  are  necessary  in  order  to  begin  to  address  on-going 
work  and  additional  work;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  its  General  Manager  to  execute  Contract 
Modification  No.  2  with  the  Contractor  to  provide  for  amendments  to  the  existing  rate  schedule,  the 
approved  subcontractor's  list  and  the  approved  contractor's  key  personnel  list. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     JANUARY  I1 1994 

at  its  meeting  of  wn"v   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 

94-00U 


WHEREAS,  Hetch  Hetchy  is  aware  that  significant  opportunities  exist 
to  avoid  cost  and  increase  revenue  by  improving  long  term  power  resource 
planning  and  utilization,  and 

WHEREAS,  In-house  expert  resources  are  not  available  to  evaluate 
these  competing  opportunities  or  to  develop  a  long  term  resource  plan,  and 

WHEREAS,  Long  term  planning  of  this  magnitude  is  expected  to  take  up 
to  five  years,  and 

WHEREAS,  Hetch  Hetchy  requires  the  services  of  a  Consultant  to  assist 
staff  in  the  development  of  a  long-term  power  resource  plan  and  a  methodology 
for  the  evaluation  of  competing  investment  opportunities,  and 

WHEREAS,  Hetch  Hetchy  staff  will  by  participation  in  the  process  gain 
the  expertise  and  experience  to  continue  this  planning  effort  into  the  future,  and 

WHEREAS,  Initial  funding  of  $250,000  for  this  work  is  available  in  the 
Hetch  Hetchy  Operating  Budget,  Object  100,  Professional  Services,  Now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  PUC 
General  Manager  to  solicit  proposals  from  qualified  consulting  firms  for  a 
contract  of  up  to  five  years  to  assist  Hetch  Hetchy  staff  in  the  needed  planning 
effort. 


H011400 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   ■  JANUARY    11  1994/ 


Secretary,  Public  Utilities  commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


FRANK  M.  JORDAN 
Mayor 


ANSON  B.  MORAN 
General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  January  25,  1994  at  1:00  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California  to  discuss  attorney-client  matters  in  the  following  cases: 


(1)      Harry  Cordellos  v.  CCSF,  Superior  Court  No.  952-520,  in  accordance  with 
Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f)(2). 


(2)      Zurich-American  Ins.  Co.  v.  CCSF,  Superior  Court  No.  952-249,  in  accordance 
with  Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f)(2). 


(2)      Homer  J.  Olsen  v.  CCSF,  Superior  Court  No.  937-906,  in  accordance  with 
Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f). 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
January  25,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 
Morton  Miller 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 


Engineering  and  Construction  Management 


Water  Department 


Financial  Management 


Hetch  Hetchy 


Information  Systems 


Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


94-10 


Call  to  Order: 


2:22  p.m. 


Present:  President   Kay   K.   Yu,   Vice    President   Michael    E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller 

President  Yu  announced  that  effective  January  1 5,  1 994,  Commissioner 
Victor  Makras  resigned  as  member  of  the  Public  Utilities  Commission. 

On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman,  the  Minutes  of  the 
Regular  Meeting  of  January  11,  1994  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman 
the  following  resolution  was  adopted  in  Executive  Session: 

94-0012  Approving  settlement  of  litigation  in  the  case  of  Zurich-American 

Ins.  Co.  v.  CCSF,  Superior  Court  No.  952-249. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted  in  Executive  Session: 

94-0013  Approving  settlement  of  litigation  in  the  case  of  Homer  J.  Olsen  v. 

CCSF,  Superior  Court  No.  937-906. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


94-11 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 

94-0014  UEB     Awarding   San  Francisco  Water  Department  Contract  No.  WD- 

2124,  8-Inch  Ductile  Iron  Main  in  Geary  Boulevard  between  5th 
and  16th  Avenues,  in  the  amount  of  $327,310.00,  to  Shaw 
Pipeline,  Inc.,  as  the  lowest  responsive  bidder. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 

94-0015  WD      Requesting  the  Controller  to  transfer  $214,000  in  1991  Water 

Revenue  Bond  funds  from  the  San  Andreas  Pipeline  No.  3  project 
to  the  Calaveras  Pipeline  Project. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 

94-001 6  UEB     Approving  transfer  of  design  funds  in  the  amount  of  $1 04,000  from 

Water  Department  Project  Work  Phase  844-01  (Sunset  Supply  Line 
at  South  San  Francisco  -  Replace  Flanges)  to  Water  Department 
Project  Work  Phase  604-01  (Design  and  Install  Cathodic 
Protection). 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-0017  MR       Authorizing  the  Public  Utilities  General  Manager  to  request 

approval  from  the  Civil  Service  Commission  for  services  required 
to  repair  and  restore  out  of  service  diesel  coaches. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


94-12 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-0018  MR       Requesting  the  Board  of  Supervisors  to  amend  the  Administrative 

Code  by  adding  Section  1 .44  thereto  authorizing  the  Public  Utilities 
Commission,  or  its  successor  Commission,  when  established,  to 
execute  hold  harmless  agreements  with  the  vendors  of  used  transit 
vehicles. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Jefferson  the  following  resolution  was  adopted: 

94-0019  WD      Authorizing  amendment  to  the  Gravel  Quarry  Lease  agreement 

between  the  City  and  County  of  San  Francisco,  as  Lessor,  and 
Santa  Clara  Sand  and  Gravel,  as  Lessee,  increasing  the  leased 
area  of  Water  Department  watershed  lands  in  Alameda  County 
from  272.32  acres  to  317.32  acres. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 


94-0020  UEB     Requesting  the  Board  of  Supervisors  approval  to  extend  the  time 

for  award  of  San  Francisco  Water  Department  Contract  No.  WD- 
2147R,  San  Francisco  Water  Department  Fire  Protection  System; 
and  awarding  the  contract  in  the  amount  of  $287,173.00  to  Lem 
Construction,  Inc.,  as  the  lowest  responsive  bidder. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 
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On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0021  UEB      Rejecting  all  bids  received  on  Municipal  Railway  Contract  MR- 

1 101 R;  approving  the  revised  plans  and  specifications  for  Contract 
MR-1101R2;  and  authorizing  re-bid  of  the  work  as  Municipal 
Railway  Contract  No.  MR-1101R2,  MUNI  Metro  System,  Market 
Street  Track  Replacement,  Phase  4-Eleventh  Street  to  Duboce 
Avenue  -  General  Construction. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0022  UEB     Requesting  the  Board  of  Supervisors  to  authorize  the  Public 

Utilities  Commission  to  enter  into  hold  harmless  agreements  with 
members  of  the  advisory  Disputes  Review  Board  to  assist  in  the 
resolution  of  MUNI  Metro  Turnback  construction  contract  disputes. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0023  MR       Accepting  the  final  report  by  Wilbur  Smith  Associates  on  the 

Bayshore  Corridor  Study. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 
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ANNOUNCEMENT 


President  Yu  announced  that  the  Public  Utilities  Commission  met  in  executive  session 
immediately  prior  to  this  meeting  from  1 :10  p.m.  to  2:20  p.m. 

On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman,  the  Commission  voted 
unanimously  to  reserve  the  confidentiality  of  the  discussion  regarding  Homer  J.  Olsen  v. 
CCSF,  Superior  Court  No.  937-906. 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Commission  voted 
unanimously  to  disclose  the  action  taken  regarding  Zurich-American  Ins.  Co.  v.  CCSF, 
Superior  Court  No.  952-249.  The  action  was  that  the  Commission  voted  unanimously  to 
approve  the  settlement. 


GENERAL  MANAGER'S  REPORT 

John  P.  Mullane,  General  Manager,  Water  Department,  discussed  the  Department's 
emergency  preparedness  plan  and  what  had  been  accomplished  in  this  regard.  He  reported 
that  department  staff  have  completed  a  vulnerability  assessment  study  to  determine  what 
size  pipes  are  in  the  infirm  areas,  and  have  purchased  appropriate  pipe  sizes  for  storing  in 
different  sites.  They  have  developed  a  main  pipe  replacement  program  and  completed  a 
reservoir  roof  seismic  study.  The  Water  Department  is  in  the  third  year  of  a  3-year  purchase 
of  standby  diesel  generators  for  all  pump  stations  in  the  City. 

Mr.  Mullane  reported  that  outside  San  Francisco,  the  Water  Department  managed  various 
activities  dealing  with  systems  redundancy,  retrofit  or  upgrades  and  emergency  supplies.  He 
said  that  monies  were  budgeted  in  the  1994-95  budget  to  complete  a  joint  project  with  the 
Santa  Clara  Valley  Water  District  that  would  allow  the  City  of  San  Francisco  to  take  40  million 
gallons  of  water  a  day  from  Santa  Clara,  and  vice  versa,  in  case  of  a  major  outage  in  either 
system.  They  have  completed  a  study  to  determine  the  feasibility  and  the  cost  of  building 
a  second  Irvington  Tunnel.  The  cost  was  estimated  at  $150  million.  Staff  would  be  looking 
for  other  alternatives  that  would  cost  less.  Staff  completed  a  study  of  major  pipelines  in  the 
Hayward  fault  area  and  the  potential  impact  of  an  earthquake  to  those  pipelines.  Mr. 
Mullane  stated  that  the  cost  of  upgrades  or  replacements  for  seismic  relief  would  cost  $800 
million. 

Commissioner  Hardeman  expressed  support  of  efforts  to  earthquake-proof  the  City's  water 
system. 


****************************** 
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SPECIAL  ORDER  OF  BUSINESS  -  2:00  P.M. 

Item  No.  (9):    Election  of  President  for  the  year  1994. 
Item  No.  (10):  Election  of  Vice  President  for  the  year  1994. 

Commissioner  Jefferson  moved  to  suspend  the  rules  to  postpone  the  election  of  officers  for 
the  year  1994.  President  Yu  seconded.  The  motion  passed  unanimously. 

President  Yu  moved  to  continue  the  election  of  the  President  and  Vice  President  until  new 
Commissioners  are  appointed  after  implementation  of  Proposition  M  and  the  separation  of 
the  Public  Utilities  Commission  into  two  Commissions.  The  motion  passed  unanimously. 

SPECIAL  ORDER  OF  BUSINESS  -  2:30  P.M. 

Resolution  No.  94-0023:  Accepting  the  Bayshore  Corridor  Transit  Study  report. 

President  Yu  announced  that  the  Municipal  Railway's  15-Third  Street  line  would  not  be 
discontinued  until  an  Environmental  Impact  Report  is  done  and  public  hearings  and  meetings 
with  the  community  of  Visitacion  Valley  are  conducted. 

Sue  Olive,  Project  Manager,  Municipal  Railway  Bayshore  Corridor  Project,  presented  maps 
of  the  four  light  rail  alternatives  recommended  by  the  project  consultant,  Wilbur  Smith 
Associates,  and  the  hybrid  alternative  recommended  by  the  Urban  Habitat  Program, 
representing  the  Bayview  Hunters  Point  community.  The  four  light  rail  alternatives 
recommended  by  Wilbur  Smith  Associates  were  Alternative  4  -  Third  Street  Muni  Metro, 
Alternative  9  -  Third  Street  Muni  Metro  Express,  Alternative  10  -  Third  Street  China  Basin 
Muni  Metro,  Alternative  5  -  Third  Street  Low  Floor  light  rail.  According  to  Ms.  Olive,  the  cost 
for  each  alternative  ranges  from  $153  million  to  $190  million.  Ms.  Olive  stated  that  the  five 
alternatives  would  be  recommended  for  inclusion  in  the  Metropolitan  Transportation 
Investment  Analysis  process,  formerly  known  as  Alternatives  Analysis. 

Ms.  Olive  discussed  in  detail  the  service  areas  and  routes  for  each  alternative.  Alternatives 
4,  9  and  10  would  use  high  floor  light  rail  vehicles  that  are  currently  used  by  the  Municipal 
Railway  and  would  require  high  level  boarding  platforms  in  the  middle  of  the  streets. 
Alternative  5  would  use  low  floor  light  rail  vehicles.  The  Bayview  Hunters  Point  hybrid 
alternative  would  use  low  floor  light  rail  vehicles  as  well.  Ms.  Olive  stated  that  staff  would 
be  looking  into  the  feasibility  of  the  alternative  recommended  by  the  community. 

Ms.  Olive  stated  that  staff  recommended  an  Early  Start  Project  to  be  developed  prior  to 
implementation  of  the  light  rail  project  and  to  begin  economic  development  initiatives  at  the 
start  of  the  project. 
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Peter  Straus,  Director  of  Strategic  Planning,  Municipal  Railway,  discussed  several  issues 
related  to  the  light  rail  project,  one  of  which  is  the  development  of  a  railyard.  Mr.  Straus 
stated  that  staff  intend  to  investigate  possible  railyard  sites  as  part  of  the  analysis.  Another 
issue  is  the  use  of  low  floor  vehicles  and  how  they  would  fit  into  the  existing  subway  system 
if  the  low  floor  light  rail  alternative  is  selected.  Other  issues  he  discussed  were  the  Early 
Start  Project,  changes  in  the  federal  funding  process  and  bus  service.  Mr.  Straus  indicated 
that  there  would  be  no  short  term  changes  in  bus  service.  He  said  that  staff  recognized  that 
a  bus  link  between  Visitacion  Valley,  Chinatown  and  Fisherman's  Wharf  is  essential  to  the 
project. 

Shelley  Elvira  Salieri  commented  in  support  of  staff's  proposal  and  urged  the  Commission 
to  proceed  with  the  Metropolitan  Transportation  Investment  Analysis. 

Norman  Rolfe  urged  the  Commission  to  proceed  with  staff's  recommendation.  He  suggested 
that  staff  should  coordinate  with  the  office  of  the  Waterfront  Transportation  Project 
concerning  Alternative  5. 

Marlene  Tran,  representing  Visitacion  Valley  Asian  Residents  Association,  expressed 
appreciation  for  getting  the  community  involved  in  the  project. 

Michael  Harris,  Lawyers  Committee  for  Civil  Rights,  commented  in  support  of  staff's 
recommendation  and  the  alternative  recommended  by  the  community. 

James  Haas,  past  chair  of  the  Citizens  Advisory  Committee  on  Transportation,  commented 
in  support  of  staff's  recommendation  to  obtain  federal  funds  and  urged  the  Commission  to 
proceed  with  the  project  as  soon  as  possible. 

Henry  Holmes  of  the  Urban  Habitat  Program,  commented  that  he  would  support  setting  up 
an  entity  that  would  integrate  planning  aspects  of  the  project.  He  said  that  he  supported 
concerns  from  Visitacion  Valley  residents  for  direct  service  from  Visitacion  Valley  to 
Chinatown. 

Robert  Pender,  Chairman  of  Tenants  Network,  urged  the  Commission  to  expedite  completion 
of  the  Bayshore  Corridor  Project. 

Stephen  L.  Taber,  member  of  the  Board  of  Directors  and  Transportation  Committee  of  the 
San  Francisco  Planning  &  Urban  Research  Association  (SPUR),  commented  in  support  of 
the  project. 

Jackie  Sachs  expressed  support  for  Alternative  5  because  it  showed  a  possibility  of  linking 
the  Bayshore  Corridor  to  the  Geary  Street  Corridor. 

Samuel  A.  Murray,  President,  New  Bayview  Committee,  commented  in  favor  of  the  Bayshore 
light  rail  project.  He  stated  that  in  deciding  between  using  low  and  high  level  platforms,  staff 
should  address  the  breakdown  ratio  of  the  existing  rail  system. 
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Espanola  Jackson  commented  in  support  of  Alternative  5. 

Joel  Tate,  a  Visitacion  Valley  resident,  urged  the  Commission  to  extend  the  Bayshore  light 
rail  project  along  Geneva  Avenue. 

Larry  Martin,  Vice  President,  International  Transport  Workers  Union,  commented  in  support 
of  the  Bayshore  light  rail  system  and  utilization  of  low-floor  cars.  He  expressed  support  for 
a  parallel  economic  development  plan  for  the  Bayview-Hunters  Point  area. 

Commissioner  Jefferson  raised  some  concerns  about  the  timing  aspect  of  the  project  and 
whether  some  phases  could  be  condensed  to  get  to  the  construction  phase  quicker. 

President  Yu  moved  to  accept  the  final  report  by  Wilbur  Smith  Associates  on  the  Bayshore 
Corridor  Transit  Study.  Commissioner  Jefferson  seconded.  The  motion  passed 
unanimously.  This  item  will  be  calendared  at  the  next  regular  Commission  meeting  to  define 
the  next  steps  in  the  process. 

At  4:30  p.m.,  the  meeting  was  recessed.  At  4:40  p.m.,  the  meeting  reconvened. 


PUBLIC  COMMENTS 

Bob  Planthold  suggested  that  the  Commission  consider  conducting  a  presentation  to 
Commissioners  and  officials  of  other  City  departments  regarding  the  "transit  first"  policy  of 
the  City. 


Resolution  No.  94-0018:  Amending  the  Administrative  Code  by  adding  Section  1.44 
authorizing  the  Public  Utilities  Commission  to  execute  hold  harmless  agreement  with  vendors 
of  used  transit  vehicles. 

Bob  Planthold  commented  in  support  of  the  amendment. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  adopt  the  resolution.  The 
motion  passed  unanimously. 
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Public  Hearing 


Item  No.  (19):  To  consider  the  1994-95  budget  for  the  Public  Utilities  Commission  - 
Municipal  Railway  Budget  Change  Proposals. 

Johnny  B.  Stein,  General  Manager  of  the  Municipal  Railway,  stated  that  the  proposed 
Municipal  Railway  1994-95  budget  focused  on  three  major  programs:  security  and  safety, 
service  availability,  and  graffiti  control.  Mr.  Stein  stated  that  staff  is  looking  at  increasing  the 
security  services  provided  by  the  San  Francisco  Police  Department  and  instituting  a  bus 
watch  program  through  coordination  with  the  School  District  to  reduce  transit  violence.  He 
indicated  that  the  service  availability  program  addressed  the  need  for  both  equipment  and 
transportation  components  to  deliver  scheduled  services.  He  stated  that  17  Transit 
Supervisors  and  30  Operators  were  being  proposed  to  provide  all  scheduled  services.  Staff 
also  requested  in  the  budget  the  restoration  of  the  Clean  Fleet  Program  and  rehiring  of  22 
car  cleaners. 

President  Yu  inquired  about  the  level  of  service  that  could  be  achieved  if  materials  and 
personnel  were  available.  She  indicated  the  need  to  describe  the  type  of  service  needed  and 
the  cost  involved  in  bringing  service  to  the  desired  level.  She  directed  staff  to  provide  to  the 
Commission  an  analysis  of  the  level  of  service  needed  and  the  level  of  service  we  can 
provide  given  the  amount  of  available  funds. 

Commissioner  Jefferson  expressed  the  need  to  summarize  and  explain  the  level  of  service 
currently  provided  and  what  needs  to  be  done  to  provide  100%  of  scheduled  service. 

President  Yu  indicated  the  need  to  examine  the  Burns  Security  contract  and  to  develop  a 
more  comprehensive  security  program  for  Municipal  Railway  facilities  and  its  ridership.  She 
stated  that  she  preferred  service  and  security  programs  as  priorities  in  which  to  focus 
additional  resources. 

Alice  Fialkin,  Business  Agent,  Transport  Workers  Union,  Local  200  stated  that  they  would  like 
to  meet  and  confer  with  the  Public  Utilities  General  Manager  regarding  Proposition  M 
reassignments.  She  commented  in  support  of  the  proposal  to  increase  the  number  of  Transit 
Managers  and  the  restoration  of  the  Clean  On  Time  Program. 

James  Bryant,  Local  790,  spoke  in  favor  of  the  Muni's  budget  proposals. 

Joe  Barnes,  President,  Transport  Workers  Union,  Local  250-A,  commented  that  he  was 
opposed  to  the  budget  proposal  and  that  he  would  like  to  meet  and  confer  with  the  General 
Manager. 


******************* 
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THEREUPON,  THE  MEETING  WAS  ADJOURNED:      5:55  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-20 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  *L4  Q_PJL?_ 


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Zurich  American  & 
Travelers  Ins.  vs.  City  and  County  of  San  Francisco,  Water 
Department,  Does  1  through  100,  San  Francisco  Superior  Court  Case 
No.   952-249,   be  settled  for  the  gross  amount  of  $304,610.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of   San  Francisco;      NOW,    THEREFORE,    BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation   in  the  gross  amount  of  $304,610.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  251994 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


IUILIB  UTILIf  III  eflMMIIilflM 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0013 


WHEREAS,   Homer  J.  Olsen,    Inc.   has  filed  a   lawsuit  (San 
Francisco  Superior  Court  No.   937-906)    against  the  City  and  County 
of  San  Francisco  alleging  a  breach  of  contract  and  seeking 
damages   incurred  on  the  construction  of  the  J-Line  Connection 
Project,   Municipal  Railway  Contract  MR-801;  and 

WHEREAS,   the  City  had  filed  a  cross-complaint   for  indemnity 
against  Parsons,   Br inckerhof f ,  Quade  &  Douglas,    Inc.    ( " PBQ&D" ) , 
A  &  K  Railroad  Materials,    Inc.    ( "  A&K" )   and  Pacific  Gas  and 
Electric  Company  ("PG&E");  and 

WHEREAS,    settlement  conferences  have  been  held  with  Judge 
William  Cahill  of  the  San  Francisco  Superior  Court  to   resolve  the 
disputes  arising  out  of  the  litigation;  and 

WHEREAS,   The  parties  are  close  to  settling  the  litigation; 

NOW,   THEREFORE  BE   IT  RESOLVED  that   the  Public  Utilities 
Commission  authorize  the  City  Attorney's  Office  to  settle  the 
litigation  in  the  amount  of  $3,900,000.00  which  shall  consist  of 
the  following  sums: 


$815 , 000  .  00 


Last  progress  payment 


$200 , 000  .  00 


Contribution  from  A&K  and  PG&E 


$1,442, 500 . 00 


Contribution  from  PBQ&D 


$1,442,500.00 


Contribution  from  the  City  and 
County  of  San  Francisco 


PUB!  Fr  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  • 


FURTHER  RESOLVED  that  the  Public  Utilities  Commission 
authorize  the  PUC  General  Manager  to  execute  a  Settlement  And 
Release  Agreement  as  part  of  the  settlement  and  dismissal  of  the 
litigation . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  _ 


January  25,  1994 


Secretary,  Public  Utilities  Commission 


S  BBMMIHIBW 

94-0014 


OTY  AND  COUNTY  OF  SAh 


RESOLUTION  No. 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2124  were  received 
and  opened  publicly  on  December  7,  1993;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2124,  8-Inch  Ductile  Iron  Main  in  Geary  Boulevard  between  5th  and  16th  Avenues  in  the 
amount  of  $327,310.00  to  Shaw  Pipeline,  Inc.,  5  Thomas  Mellon  Circle,  Suite  234,  San  Francisco, 
California  94134,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  meetine  «f  JANUARY  251994 


Secretary,  Public  Utilities  ComWnission 


public  utilities  commission 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0015 


WHEREAS,  the  Water  Department  requires  additional  funding  for  closing  out 
the  Calaveras  Pipeline  project;  and 

WHEREAS,  funds  are  now  available  in  project  32-891-102-01  San  Andreas 
Pipeline  No.  3;  and 

WHEREAS,  the  funds  remaining  in  the  San  Andreas  Pipeline  No.  3  project 
will  be  sufficient  for  the  completion  of  that  project;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  the 
Controller  to  transfer  $214,000  from  project  32-891-102-01  San  Andreas  Pipeline 
No.  3  to  project  32-891-101-01  Calaveras  Pipeline. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

n*.™~en„at       JANUARY  25  1994 

at  its  meeting  of  . 


Secretary,  Public  utilities  Con/mission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0016 

RESOLUTION  No.   V 


WHEREAS,  Under  San  Francisco  Water  Department  Project  Work  Phase 
844-01,  the  pipe  flanges  of  Sunset  Supply  pipeline  at  South  San  Francisco  were  to  be 
replaced  and  flanges  designed  to  accommodate  cathodic  protection;  and 

WHEREAS,  The  San  Francisco  Water  Department  Project  Work  Phase 
604-01,  Design  and  Install  Cathodic  Projection,  is  a  continuing  project  to  design  and 
install  cathodic  projection  devices  on  water  transmission  mains;  and 

WHEREAS,  The  Sunset  Supply  Pipeline  is  within  the  influence  of  cathodic 
protection  being  designed  by  Crystal  Springs  Pipeline  under  Project  Work  Phase  604- 
01 .  It  has  been  determined  that  combining  the  design  of  the  two  projects  will  provide 
a  more  comprehensive  result;  now,  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  approves  transfer  of  the  design 
funds  amounting  to  $104,000  for  San  Francisco  Water  Department  Project  Work 
Phase  844-01,  Sunset  Supply  Line  at  South  San  Francisco  -  Replace  Flanges,  to 
Project  Work  Phase  604-01,  Design  and  Install  Cathodic  Protection 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,         JANUARY  25  1994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTTLmFS  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0017 

RESOLUTION  No.  


WHEREAS,    The  Municipal  Railway  requires  to 
repair  and  restore  out  of  service  diesel  coaches  in  the  most 
expeditious  way  possible;  and 

WHEREAS,    The  City  Purchaser  has  determined  that 
the  repairs  are  Personal  Services  and  subject  to  Civil  Service 
Commission  approval;  and 

WHEREAS,    The  repair  services  involved  are  listed 
as  follows; 

repair  or  replacement  of  all  damaged  components 
such  as  body  structure,  flooring,  wiring,  hydraulic 
and  air  lines,  glass,  interior  panels,  etc.  on  two  fire- 
damaged  coaches.  Repainting  all  originally  painted 
surfaces  ($60,000). 

Repair  or  replacement  of  all  accident  damaged 
components  including  wheelchair  lifts  on  four 
accident  damaged  coaches  and  repainting  all 
originally  painted  surfaces  as  required  ($60,000). 
Repair  through  welding  and  other  required  actions 
structural  damage  to  the  undercarriage  of  12  coaches 
which  has  resulted  from  normal  operations  ($18,000). 
Repair  eight  cracked  diesel  coach  axle  housing  using 
plasma  spray,  welding  and  specialized  machinery 
techniques  ($9,000). 

and; 

WHEREAS,  Funds  for  these  services  are  budgeted  in 
subobject  1216  of  the  Municipal  Railway  budget  for  Fiscal 
Year,  1993/94;  now  therefore  be  it, 

RESOLVED,  That  the  Commission  hereby  gives 
authority  to  its  General  Manager  to  request  Civil  Service 
Commission  approval  for  the  aforementioned  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  Us  meeting  JANUftRY  251994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTTLmES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0018 

RESOLUTION  No.   


WHEREAS,  The  Municipal  Railway  may.  from  time  to  time,  wish  to  purchase 
used  vehicles  from  other  transit  properties  or  vendors;  and 

WHEREAS,  Those  vendors  will  likely  require  that  the  Public  Utilities 
Commission  or  its  successor  Commission,  when  established,  indemnify  that  agency  as 
a  condition  for  such  purchase;  now  THEREFORE  be  it 

RESOLVED,  That  the  PUC  requests  that  the  Board  of  Supervisors  approve  the 
following  amendment  to  the  Administrative  Code: 

Amending  the  Administrative  Code  by  adding  Section  1 .44  thereto,  authorizing 
the  Public  Utilities  Commission  or  its  successor  Commission,  when  established,  to 
execute  hold  harmless  agreements  with  the  vendors  of  used  transit  vehicles. 

NOTE:  The  entire  section  is  new. 

Be  it  ordained  by  the  People  of  the  City  and  County  of  San  Francisco: 

Section  1 .44  Hold  Harmless  Agreements  Between  the  Public  Utilities 
Commission,  and  Vendors  of  Used  Transit  Vehicles.  The  Public  Utilities  Commission, 
to  be  succeeded  by  the  Public  Transportation  Commission  when  such  Commission  is 
established,  is  hereby  authorized  to  enter  into  hold  harmless  agreements  with  any 
transportation  agency  or  vendor  of  used  transit  vehicles  for  the  purpose  of  purchasing 
such  used  transit  vehicles. 

And  be  it  FURTHER  RESOLVED,  That  the  PUC  General  Manager  is  hereby 
authorized  to  execute  any  such  agreements  that  may  be  required  after  approval  of 
said  Ordinance  by  the  Board  of  Supervisors  and  before  establishment  of  the  PUC's 
successor  Commission. 


e  moper\calitem\indemn  doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   JANUARY    25  1994 


Secretary,  Public  Utilities  Commmsion 


PUiLiBUfiLiiityi'UMMiyyiuw 

CfTY  AND  COUNT*  OF  SAN  FRANCISCO 

94-0019 

RESOLUTION  No.  


WHEREAS,   The  City  and  County  of  San  Francisco  owns  certain 
real  property  presently  under  the  jurisdiction  of  the  San 
Francisco  Water  Department  in  Alameda  County;  and 

WHEREAS,   Pursuant  to  Public  Utilities  Commission  Resolution 
No.   80-0390,   adopted  September  23,    1980,   a  gravel  quarry  lease 
between  City  and  County  of  San  Francisco,   as  Lessor,   and  Santa 
Clara  Sand  and  Gravel,   a  California  corporation,   as  Lessee,  was 
authorized  with  a  lease  term  of  twenty  (20)   years  commencing 
December  31,    1980  for  an  approximate  272.32  acre  portion  of 
Water  Department  lands  in  Alameda  County;  and 

WHEREAS,  City  and  Santa  Clara  Sand  and  Gravel  amended  the 
above  referenced  lease  pursuant  to  the  terms  and  conditions  of 
the  Supplemental  Agreement  in  Modification  of  Lease  dated  June 
20,    1986;  and 

WHEREAS,   Santa  Clara  Sand  and  Gravel  notified  the  Water 
Department  of  its  interest  to  lease  an  adjacent  45-acre  parcel 
under  the  jurisdiction  of  the  Water  Department  and  has  obtained 
a  surface  mining  permit,   SMP-30,   from  Alameda  County;  now 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  that  certain 
amendment  to  lease,   which  shall  become  effective  the  latter  of 
March  1,    1994  or  the  date  of  the  ordinance  of  the  Board  of 
Supervisors  approving  said  amendment  to  lease,  thereby 
increasing  the  leased  area  from  approximately  272.32  acres  to 
approximately  317.32  acres;   and  be  it 

FURTHER  RESOLVED,   That  City's  Board  of  Supervisors  be 
requested  to  approve,   by  ordinance,   the  amendment  of  said  gravel 
quarry  lease;  and  be  it 

FURTHER  RESOLVED,   That  upon  approval  by  the  Board  of 
Supervisors,   the  General  Manager  of  the  Public  Utilities 
Commission  is  hereby  authorized  and  directed  to  execute  said 
amendment  to  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  matins  »f  JANUARY  251994 


Secretary, 


etary,  Public  Utilities  Commission 


public  utilities  commission 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0020 

RESOLUTION  No.  


WHEREAS,  Under  Water  Department  Contract  No.  WD-2147R,  the 
fire  protection  systems  at  some  SFWD  facilities  will  be  upgraded;  and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened  on 
October  18,  1993;  and 

WHEREAS,  Application  of  the  MBE/WBE/LBE  preference  in 
accordance  with  Chapter  12D  of  the  San  Francisco  Administrative  Code 
and  further  evaluation  of  bid  documents  resulted  in  Lem  Construction,  Inc., 
the  second  low  bidder,  as  the  apparent  low  bidder;  and 

WHEREAS,  Allied  Fire  Protection  filed  a  protest  against  the  bid 
submitted  by  Lem  Construction,  Inc.,  and 

WHEREAS,  The  Public  Utilities  Commission's  General  Counsel  has 
determined  that  the  grounds  of  protest  by  Allied  Fire  Protection  are  without 
merit;  and 

WHEREAS,  In  order  to  resolve  the  protest  received,  the  Public 
Utilities  Commission  was  unable  to  award  the  contract  to  the  lowest 
responsive  bidder  within  sixty  (60)  days  following  receipt  of  bids;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that 
award  of  a  contract  be  made  not  later  than  sixty  (60)  days  after  receipt  of 
bids  unless  the  time  for  letting  such  contract  award  be  extended  by 
resolution  of  the  Board  of  Supervisors  upon  recommendation  of  the 
Department  Head,  Board  or  Commission  responsible  for  such  award;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors'  approval  to  extend  the  time  for  award  of  San  Francisco 
Water  Department  Contract  No.  WD-2147R,  San  Francisco  Water 
Department  Fire  Protection  System;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2147R  in  the  amount  of  $  287,173.00 
to  Lem  Construction,  Inc.,  2194  Palou  Avenue,  San  Francisco,  CA  94124 
as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  6y  the  Public  Utilities  Commission 

„.„„„,  JANUARY  25  1994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


public  utilities  commission 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0021 

RESOLUTION  No  _  


WHEREAS,  In  October  29,  1993,  the  contract  was  advertised  for  Municipal  Railway  Contract 
No.  MR-1101R,  MUNI  Metro  System,  Market  Street  Track  Replacement,  Phase  4  -  Eleventh  Street 
to  Duboce  Avenue-General  Construction;  and 


WHEREAS,  Bids  were  received  and  opened  publicly  on  December  1,  1993;  and 


WHEREAS,  Evaluation  of  the  bids  by  the  City  Attorney's  office  resulted  in  a  determination 
that  the  low  bid  submitted  by  Stacy  and  Witbeck,  Inc.,  and  the  second  low  bid,  submitted  by  Homer 
J.  Olsen,  Inc.  were  flawed  to  the  extent  that  neither  bid  could  be  deemed  as  responsive;  and 


WHEREAS,  Amelco  Electric1  s  bid  is  more  than  $550,000  greater  than  the  lowest  bid  and  more 
than  $400,000  greater  than  the  second  low  bid;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Contract  No.  MR-1101R;  and 
be  it  further 


RESOLVED,  That  this  Commission  approves  the  revised  plans  and  specifications  for  Contract 
MR-1101R2  and  authorizes  the  re-bid  of  the  work  as  Municipal  Railway  Contract  No.  MR-1101R2, 
MUNI  Metro  System,  Market  Street  Track  Replacement,  Phase  4  -  Eleventh  Street  to  Duboce  Avenue 
-  General  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  us  M,me  af         JANUARY  25  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0022 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  (Commission)  has 
established  a  Disputes  Review  Board  for  the  MUNI  Metro  Turnback  project  to 
fairly  and  impartially  consider  disputes,  claims  and  controversies  arising  from  the 
construction  contract  between  the  Commission  and  the  Contractor;  and 

WHEREAS,  The  Disputes  Review  Board  Agreement  (Agreement) 
provides  that  the  Commission  and  the  Contractor  each  select  one  of  three  Board 
members,  and  that  the  third  member  be  selected  by  the  first  two;  and 

WHEREAS,  The  Agreement  further  provides  that  the  Commission  and 
the  Contractor  indemnify  and  hold  harmless  Board  members  for  any  activities 
conducted  or  recommendations  made  pursuant  to  its  terms  and  conditions;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  the 
Board  of  Supervisors  to  authorize  the  Commission  to  enter  into  hold  harmless 
agreements  with  members  of  the  advisory  Disputes  Review  Board  established  by 
the  Commission  to  assist  in  the  resolution  of  MUNI  Metro  Turnback  construction 
contract  disputes. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„     .        JANUARY  25  1994 

at  its  meeting  of    1  


Secretary,  Public  Utilities  Comntission 


PI  IRI  !C  tlTIf  ITIFS  POMMISSIf 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0023 


WHEREAS.  Wilbur  Smith  Associates,  under  the  direction  of  Muni  staff,  has 
completed  all  technical  work  on  the  Bayshore  Corridor  Study,  including  the  final  report;  now, 
therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  accepts  the  final  report  of 
Wilbur  Smith  Associates  on  the  Bayshore  Corridor  Study. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  JANUARY  251994 


rUDLIO    \J  I  IL-I  I  ICO  ^vyiVllvilOOiv/l^nMHHi 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  4,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  February  8,  1994  at  1:00  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California 

(1)  to  confer  with  its  negotiator  regarding  three  labor  relations  matters  in 
accordance  with  Government  Code  Section  54957.6: 

Conference  with  Negotiator-Collective  Bargaining. 
Name  and  Title  of  City's  Negotiator: 

Carl  Bunch,  Director  of  Employee  Relations 
Organizations  Representing:  Miscellaneous  Employees 
Anticipated  Issues  Under  Negotiation:  All 

(2)  to  discuss  attorney-client  matters  in  the  case  of  David  Goldman  v.  CCSF, 
Superior  Court  No.  946-270,  in  accordance  with  Government  Code  Section 
54956.9(a)  and  Charter  Section  3.500(f)(2). 


Romaine  A.  Boldridge 
Secretary 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
February  8,  1994 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-21 


Call  to  Order: 


2:00  p.m. 


Present:  President    Kay    K.    Yu,    Vice    President    Michael    E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the  Regular 
Meeting  of  January  25,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 

NO  


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted  in  Executive  Session: 

94-0024  MR       Approving  settlement  of  litigation  in  the  case  of  David  Goldman  v. 

CCSF,  Superior  Court  No.  946-270. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0025  BF        Approving  collection  of  charges  in  the  amount  of  $5,326.34  from 

miscellaneous  debtors  for  damages  against  the  San  Francisco 
Municipal  Railway  for  the  month  of  November,  1993. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-22 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

BF  Approving  collection  of  charges  in  the  amount  of  $3,936.38  from 
miscellaneous  debtors  for  damages  against  the  San  Francisco 
Municipal  Railway  and  the  Bureau  of  Light,  Heat  &  Power  for  the 
month  of  December,  1993. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0027  WD      Approving  the  transfer  of  $90,000  from  "Facility  Environmental 

Compliance  Program"  to  "Right  of  Way  Project"  for  the  removal  of 
hazardous  material  found  at  a  Water  Department  facility  in  Sunol. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0028  UEB     Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2017R,  6-  and  8-Inch  Ductile  Iron 
Main  Installation  in  Hamilton,  Dwight,  Bowdoin,  Brussels  and 
Ordway  Streets,  as  completed;  approving  credit  Contract 
Modification  No.  1  in  the  amount  of  $378.30;  authorizing  final 
payment  in  the  amount  of  $21 ,687.64  to  the  contractor,  Uniacke 
Construction,  Inc.  and  Vickers  Concrete  Sawing,  A.J.V. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0029  UEB     Approving  Contract  Modification  No.  1  to  Water  Department 

Contract  No.  WD-2137,  Hoisting  Equipment  at  Various  Pump 
Stations,  to  do  additional  work  at  the  Summit  Pump  Station  and 
extending  the  contract  completion  time  to  February  10,  1994. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-23 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0030  UEB      Authorizing  the  low  bidder,  Uniacke  Construction  Company,  to 

withdraw  its  bid  for  San  Francisco  Water  Department  Contract  No. 
WD-2116,  16-Inch  Ductile  Iron  Main  Installation  in  Valencia  Street 
between  14th  and  17th  Streets,  and  awarding  the  contract  to  the 
second  low  bidder,  P  &  J  Utility  Company,  in  the  amount  of 
$233,670.00. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0031  UEB     Authorizing  bid  call  for  San  Francisco  Municipal  Railway  Contract 

No.  MR-1108,  14-Mission  Line  Overhead  Construction  Phase  B  - 
4th  to  Norton. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0032  HH       Authorizing  the  transfer  of  $13,689  from  "Other  Contractual 

Services"  into  "Temporary  Services"  account  of  the  Bureau  of 
Energy  Conservation  FY  1993-94  operating  budget. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0033  BPT      Ratifying  and  approving  the  non-Civil  Service  and  temporary 

appointments  and  removals  made  by  the  Public  Utilities  General 
Manager  for  the  month  of  December  1993. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-24 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0034  MR       Authorizing  the  Municipal  Railway  to  declare  surplus,  with  the  intent 

to  turn  over  to  the  City  Purchaser  for  disposal,  up  to  37  PCC 
streetcars,  4  California-type  cable  cars  and  six  obsolete  motor 
coaches. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0035  MR       Recommending  that  the  Purchaser  approve  the  assignment  of 

receivables  from  Contract  Proposal  No.  175,  Agreement  for  the 
Procurement  of  Articulated  Trolley  Coaches,  between  the  City  and 
New  Flyer  Industries  Limited  to  the  Bank  of  Hapaolim,  upon 
execution  of  Modification  No. 2,  and  execute  Modification  No.  2  and 
any  documents  necessary  to  carry  out  the  assignment. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


Note:   Commissioner  Jefferson  was  excused  at  2:37  p.m. 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0036  WD      Authorizing   the  General  Manager  of  the  Water  Department  to 

negotiate  and  execute  a  professional  services  agreement  with 
East/West  Management  Services  to  perform  a  Records 
Management  Study  for  an  amount  not  to  exceed  $200,000. 

VOTE:  AYES    -    Yu,  Hardeman,  Miller,  Normandy 
ABSENT    -  Jefferson 


94-25 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0037  UEB     Approving  Amendment  No.  1  to  the  Professional  Services  Contract 

with  Sverdrup  Corporation,  CS-431B,  Specialized  Engineering 
Services  for  City  Funded  Project,  increasing  the  contract  amount 
by  $100,000,  for  a  total  not  to  exceed  $300,000  and  extending  the 
duration  of  the  contract  from  24  months  to  30  months. 

VOTE:  AYES    -    Yu,  Hardeman,  Miller,  Normandy 
ABSENT    -  Jefferson 


Note:    Commissioner  Jefferson  returned  at  2:42  p.m. 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*******************•*********#* 


President  Yu  welcomed  Commissioner  E.  Dennis  Normandy,  newly  appointed  Commissioner 
to  the  Public  Utilities  Commission. 


The  Public  Utilities  Commission  met  in  executive  session  prior  to  today's  regular  meeting 
from  1 :10  p.m.  to  1 :55  p.m..  The  Commission  did  not  take  any  action  on  the  labor  relation 
matter.  The  Commission  approved  settlement  in  the  case  of  David  Goldman  v.  CCSF, 
Superior  Court  No.  946-270. 


COMMUNICATION 

President  Yu  directed  staff  to  conduct  a  comprehensive  trip  origin  and  destination  and  service 
delivery  study  of  the  Municipal  Railway,  as  directed  by  a  resolution  from  the  Board  of 
Supervisors,  and  to  advise  the  Board  of  Supervisors  that  the  Public  Utilities  Commission 
would  pursue  the  study. 


94-26 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS 


Commissioner  Jefferson  asked  about  the  status  of  acquiring  services  for  the  repair  of  diesel 
coaches  at  the  Municipal  Railway.  Phillip  H.  Adams,  Deputy  General  Manager  and  Chief 
Maintenance  Officer,  explained  that  the  City  Purchaser's  Office  had  not  changed  its  decision 
that  repair  services  required  for  this  project  are  considered  personal  services  contracts  and 
therefore  should  be  approved  by  the  Civil  Service  Commission.  President  Yu  commented 
that  the  Purchaser's  interpretation  of  the  Charter  seemed  inequitable  and  was  not  imposed 
uniformly  for  other  City  shops.  Commissioner  Jefferson  suggested  exploring  the  possibility 
of  retaining  an  independent  counsel  to  interpret  this  issue. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

President  Yu  reported  that  she  received  a  letter  from  Brigid  Hynes-Cherin  of  the 
Transportation  Authority  advising  the  Commission  to  request  funds  from  the  Transportation 
Authority  to  begin  the  Bayshore  Corridor  Project.  The  letter  also  advised  that  it  was  not 
necessary  to  formally  request  funds  from  them  to  begin  the  Environmental  Impact  Report 
process.  Commissioner  Jefferson  stated  that  staff  had  yet  to  report  to  the  Commission  with 
information  regarding  the  next  phase  of  the  project  and  funding  requirements. 


PUBLIC  COMMENT 

Bob  Planthold  commented  that  various  offices  of  the  Municipal  Railway  and  the  Public 
Utilities  Commission  do  not  meet  earthquake  safety  requirements. 


******************************* 


Resolution  No.  94-0034:  Authorizing  the  Municipal  Railway  to  declare  surplus,  up  to  37  PCC 
streetcars,  4  California-type  cable  cars  and  six  obsolete  motor  coaches. 

Shelley  Elvira  Salieri  spoke  in  favor  of  staff's  proposal. 

Commissioner  Hardeman  moved  to  adopt  the  resolution,  seconded  by  Commissioner  Miller. 
The  motion  passed  unanimously. 


94-27 


Resolution  No.  94-0035:  Assignment  of  Receivables  from  Contract  Proposal  No.  175, 
Agreement  for  the  Procurement  of  Articulated  Trolley  Coaches,  between  the  City  and  New 
Flyer  Industries  Limited  to  the  Bank  of  Hapaolim. 

Robin  Reitzes,  Deputy  City  Attorney,  explained  the  provisions  of  the  assignment  of 
receivables  and  modification  of  the  contract  with  New  Flyer  Industries. 

Dennis  Mierke,  representative  of  New  Flyer  Industries,  was  present  to  answer  questions  from 
the  Commission. 

President  Yu  moved  to  adopt  the  resolution,  seconded  by  Commissioner  Jefferson.  The 
motion  passed  unanimously. 

Public  Hearing  on  1994-95  Budget  Proposals 

Item  No.  (14)  (a):  1994-95  Hetch  Hetchy  Water  and  Power  Operating  Budget  and  Capital 
Improvement  Program. 

Larry  Klein,  Deputy  General  Manager,  Hetch  Hetchy  Water  and  Power,  discussed  the  details 
of  the  department's  1 994-95  budget.  He  said  that  based  on  this  budget,  Hetch  Hetchy  would 
have  to  deobligate  $5  million  to  the  general  fund. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  stated  that  the  budget  for 
Hetch  Hetchy  would  be  close  to  the  final  budget  figures  depending  upon  the  amount  of 
precipitation  this  year.  Staff  would  report  to  the  Commission  in  May  with  final 
recommendations. 

Item  No.  (14)  (b):  1994-95  Water  Department  Operating  Budget  and  Capital  Improvement 
Program. 

John  P.  Mullane,  General  Manager,  San  Francisco  Water  Department,  stated  that  the  1994- 
95  operating  budget  for  the  Water  Department  is  $98.7  million.  He  stated  that  the  operating 
budget  consisted  of  programs  for  water  conservation,  filtration  avoidance,  environmental 
regulatory  compliance,  water  supply  augmentation,  improving  administrative  capabilities  for 
training  and  travel,  and  an  increase  in  equipment  purchases  for  the  watershed.  He  stated 
that  the  capital  improvement  program  concentrated  on  areas  such  as  water  quality,  water 
supply  augmentation,  and  system  reliability. 


94-28 


Mr.  Mullane  advised  that  there  would  be  a  $19  million  deficit  in  the  department's  1994-95 
budget.  He  said  that  this  was  due  to  the  fact  that  the  capital  improvement  budget  is  higher 
for  this  fiscal  year.  He  stated  that  to  balance  the  budget,  the  department  would  recommend 
increasing  water  rates  1 4%  for  customers  in  San  Francisco  and  26%  for  suburban  wholesale 
customers.  Proceeds  from  the  rate  increase  would  fund  projects  such  as  preventive 
maintenance,  development  of  system  reliability,  building  system  redundancy,  water  quality 
upgrades,  water  supply  augmentation,  replacement  of  aging  systems  and  emergency 
preparedness. 

Commissioner  Hardeman  requested  staff  to  obtain  information  about  water  rates  charged  by 
other  cities  across  the  country. 

There  were  no  public  comments  on  the  budget  proposals. 


******************************* 


THEREUPON,  THE  MEETING  WAS  ADJOURNED: 


4:17  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-29 


PUBLIC  UTILITIES  COMM.SS.ON 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0024 

RESOLUTION  No  


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  David  Goldman  vs.  City  and 
County  of  San  Francisco,  Municipal  Railway,  Does  1  through  100,  San 
Francisco  Superior  Court  Case  No.  946-270,  be  settled  for  the  gross 
amount  of  $245,000.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $245,000.00. 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


REsoumoHNa_94z0025. 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  November  1993     against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $5,326.34  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $0.19. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  m  m.*n8  of  FEBRUARY  jjggl 


Secre tary.  Public  Utilities  CommKsioi 


PUBLin  UTII ITIFS  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0026 

RESOLUTION  No  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  December  1993  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $3,914.31  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $864.27. 


BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $22.07. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  mee,inB  of  FFRRHftPY  81994 


Secre ta ry,  Public  Utilities  Commis 


mm 


UTILITIt5> 


commission 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0027 


WHEREAS,  Low  levels  of  hazardous  material  was  discovered  at  a  Water  Dept. 
facility  in  Sunol  on  January  25,  1993;  and 

WHEREAS,  Although  the  level  of  hazardous  material  found  was  not  considered  to 
be  a  health  hazard,  a  decision  was  made  to  remove  the  material  as  soon  as  possible;  and 

WHEREAS,  Funds  from  the  Right  of  Way  Project  was  used  to  issue  a  $90,000  work 
order  to  DPW  for  Paradigm  Environmental,  Inc.  to  remove  the  hazardous  material  as  soon  as 
possible;  and 

WHEREAS,  Funds  are  now  available  from  the  Facility  Environmental  Compliance 
Program  and  $90,000  should  be  transferred  to  the  Right  of  Way  Project  so  there  will  be 
adequate  funds  to  complete  the  necessary  Right  of  Way  work;  now  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  $90,000  from 
the  Facility  Environmental  Compliance  Program  (Project  No.  816-01)  to  the  Right  of  Way 
Project  (Project  No.  605-01). 


CAIJTEM.I05  |b:V\T'| 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  81994 


ission 


Mmmrnmmmimim  1 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0028 

RESOLUTION  No  


WHEREAS,  PUC  staff  was  unable  to  recommend  acceptance  until  this  time;  and 


WHEREAS,  The  Contractor  and  the  Resident  Engineer  disagreed  over  the  amount  of  work 
performed,  and  the  Contractor  was  unwilling  to  sign  the  release  and  final  contract  modification  at  the 
time  the  work  was  completed;  and 


WHEREAS,  These  documents  are  required  before  a  contract  can  be  accepted  and  final  payment 
made;  and 


WHEREAS,  The  Contractor  never  made  a  formal  claim  against  the  City  for  the  disputed 
quantities;  and 


WHEREAS,  The  Contractor  finally  agreed  to  the  quantities  established  by  the  Resident 
Engineer  and  signed  the  final  contract  modification  and  release;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No.WD-2017R,  6  and  8-Inch  Ductile  Iron  Main  Installation  in  Hamilton, 
Dwight,  Bowdoin,  Brussels  and  Ordway  Streets  as  completed;  approves  credit  Contract  Modification 
No.  1  in  the  amount  of  $378.30;  and  authorizes  final  payment  in  the  amount  of  $21,687.64  to  the 
Contractor,  Uniacke  Construction,  Inc.  and  Vickers  Concrete  Sawing,  A.J.V. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  81994 


at  its  meeting  of  

Secretary,  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0029 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2137, 
hoisting  crane  systems  will  be  provided  to  four  pump  stations  of 
the  San  Francisco  Water  Department;  and 

WHEREAS,  A  contract  modification  is  requested  to  construct 
necessary  auxiliary  support  members  for  the  hoisting  crane  system 
at  Summit  Pump  Station;  and 

WHEREAS,  This  contract  modification  will  not  increase  the 
value  of  the  contract  but  will  extend  contract  time  to  February  10, 
1994;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.  1  and  extend  of  contract  time  to  February  10,  1994  for  the  San 
Francisco  Water  Department  Contract  No.  WD-2137,  Hoisting  Equipment 
at  Various  Pump  Stations. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FFBRUARY  81994 


Secretary,  Public  Utilities  Comnfission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0030 


WHEREAS,  On  December  21,  1993,  the  Public  Utilities  Commission 
received  four  bids  for  Water  Department  Contract  No.  WD-21 16,  16-Inch  Ductile 
Iron  Main  Installation  in  Valencia  Street  Between  14th  and  17th  Streets;  and 

WHEREAS,  The  low  bidder,  Uniacke  Construction  Company,  by  letter 
dated  December  23,  1993,  requested  that  he  be  allowed  to  withdraw  his  bid  based 
upon  discovery  of  a  clerical  error  that  significantly  affected  the  amount  of  the  bid, 
and  thereafter  furnished  substantiating  documentation  to  PUC  staff;  and 

WHEREAS,  PUC  Staff  agrees  that  a  clerical  error  was  made  and 
recommends  that  the  Commission  allow  the  low  bidder,  Uniacke  Construction 
Company  to  withdraw  its  bid;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  low  bidder, 
Uniacke  Construction  Company,  to  withdraw  its  bid  based  upon  a  clerical  error 
made  by  the  bidder  in  accordance  with  said  Bidder's  letter  of  withdrawal  dated 
December  23,  1993;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-21 16,  16-Inch  Ductile  Iron  Main  in  Valencia  Street 
between  14th  and  17th  Streets,  to  the  amount  of  $233,670.00  to  the  second  low 
bidder,  P  &  J  Utility  Company,  5739  Mission  street,  San  Francisco,  CA  94131. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  nf  FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0031 

RESOLUTION  No  


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  MR-1108,  the  14 
Mission  Line  Overhead  Reconstruction  Phase  B  (4th  to  Norton)  is  to  be 
advertised;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  project  to  be 
categorically  exempt  under  Class  1(d)  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  for  San  Francisco 
Municipal  Railway  Contract  No.  MR1108  -  14  Mission  Line  Overhead 
Reconstruction  Phase  B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  81994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTtLITII 


CCTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0032 

RESOLUTION  No.   


WHEREAS ,  The  Bureau  of  Energy  Conservation  wishes  to 
temporarily  fund  the  employment  of  one  full-time  and  one  part-time 
5604  Assistant  Energy  Specialist  staff  positions;  and 

WHEREAS,  City  Ordinance  #309-88  allows  City  Departments  to  use 
professional  and  contractual  services  funds  for  department 
positions;  and 

WHEREAS,  the  Commission  has  previously  authorized  the  transfer 
of  contractual  services  funds  for  this  purpose,  (Resolution  No.  93- 
0037)  and 

WHEREAS,  the  Bureau  of  Energy  Conservation's  FY  1993-94 
Operating  Budget  has  funds  available  in  Object  109  "Other 
Contractual  Services"  category;  now,   THEREFORE,   be  it 

RESOLVED,  that  this  Commission  authorizes  the  transfer  of 
$13,689  from  the  "Other  Contractual  Services"  budget  category  into 
the  Temporary  Services  category  of  the  Bureau  of  Energy 
Conservation's  FY  1993-94  Operating  Budget. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ttt  iu         nf         FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0033 

RESOLUTION  No  


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  Nknager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  appointments  and  removals  therefrom;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  Nfenager,  PUC;  and 


WHEREAS,  the  General  Manager,  PUC,  has  requested 
commission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  December,  1993. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  Us  meeting  nf        FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 


COUNTY  OF ! 

94-0034 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS ,    On  November  1,    1993.    MUNI   staff  was 
directed   to  develop  a  plan  and  present  recommendations 
to   clean   the   facility   and  manage   the   storage  of  goods 
and  equipment   at  Pier  72,    a  leased  warehouse;  and 

WHEREAS,    Staff  has   inventoried  equipment   and  goods 
stored  at   this   site,    and  consequently   are  recommending 
disposal   of   the   following  equipment:        37  PCC 
streetcars,    4   Cal i f orni a- type  Cable  Cars,    and  6 
obsolete  Motor  Coaches;  and 

WHEREAS,    Staff  has   developed   a  contingency  plan 
for  secure   storage  of   the   two   remaining  Type  D  double- 
ended  streetcars   also  known  as    "Torpedoes",    the   last  of 
this    type   in   the  United  States;  and 

WHEREAS,    The  disposal   will   be  done  in  phases  to 
insure   that  valuable   spare  parts   are  removed, 
inventoried  and   tracked;  and 

WHEREAS,    The  4   Cable  Cars   are   in   a  non- 
restorable  state;  and 

WHEREAS,    Inquiries   from  other  countries  and 
individuals   regarding  surplus   Cable  Cars   and  PCC 
streetcars  offer  opportunities   for   a   favorable  disposal 
process ;  and 

WHEREAS,   The  six  motor  coaches   will  be  stripped 
for  usable  parts   and  sold  as   scrap;    now   therefore,  be 
it 

RESOLVED,    That   this  Commission  hereby  authorizes 
the  Municipal  Railway   to  declare  surplus,    with  the 
intent   to   turn  over  to   the  City  Purchaser  for 
disposal,    up   to   37  PCC  streetcars,    4   Calif ornia- type 
Cable  Cars   and   6  obsolete  Motor  Coaches. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY    81994  -ft  / , 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0035 

RESOLUTION  No.   T_Z  


WHEREAS,  On  July  24,   1990,  pursuant  to  Resolution  No. 
90-0268,  the  Public  Utilities  Commission  ("Commission") 
authorized  the  Director  of  Purchasing  ("Purchaser")  to  enter  into 
an  agreement  with  New  Flyer  Industries  Limited  ("New  Flyer")  for 
procurement  of  articulated  trolley  coaches  (the  "Contract"), 
which  agreement  was  certified  on  November  16,   1990;  and 

WHEREAS,  On  January  30,   1992,  the  City's  Controller 
certified  Modification  No.   1  to  the  Contract  to  add  an  additional 
25  vehicles  to  the  procurement,   as  per  a  Contract  option;  and 

WHEREAS,  New  Flyer  has  recently  requested  assignment  of  the 
Contract  receivables  to  Bank  Hapoalim  (the  "Bank");  and 

WHEREAS,  The  Bank  requires  the  City  to  certify,   among  other 
things,  that  it  will  have  no  recourse  against  the  Bank  once  the 
receivables  are  paid  to  the  Bank;  and 

WHEREAS,   In  consideration  for  accepting  the  assignment,  New 
Flyer  has  agreed  to  an  amendment  of  the  Contract  to  provide  the 
City  with  a  warranty  bond  after  the  performance  bond  is  returned 
and  a  ten  percent  holdback  on  invoices  until  acceptance  of  the 
last  vehicle  ("Modification  No.   2");  and 

WHEREAS,   Section  4 . e  of  the  Contract  requires  that  any 
assignment  of  the  Contract  be  by  written  approval  of  the 
Purchaser;  and 

WHEREAS,  The  Commission  finds  that  any  further  delay  will 
negatively  impact  Muni's  ability  to  obtain  trolley  coaches 
pursuant  to  the  Contract,   and  to  be  assured  of  the  continued 
maintenance  of  the  trolley  coaches  already  accepted  and  other  New 
Flyer  coaches  in  its  fleet;   and  for  these  reasons,   the  Commission 
finds  that  the  public  interest  would  be  harmed  by  compliance  with 
the  10-day  rule  of  San  Francisco  Administrative  Code  Section 
67.24(a)(2),   if  applicable;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  recommends  that  the  Purchaser 
approve  the  assignment  of  the  Contract  receivables  to  the  Bank 
upon  execution  of  Modification  No.   2,   and  further  recommends  that 
the  Purchaser  execute  Modification  No.   2  and  any  documents 
necessary  to  carry  out  the  assignment. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 


PBIBfWL.UKSCOMM-SS.ON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0036 

RESOLUTION  No  


WHEREAS,  This  Commission  authorizes  the  Water  Department's  General  Manager 
to  advertise  and  circulate  to  prospective  consultants  a  Request  for  Proposal  (RFP)  for 
professional  services  to  perform  a  Records  Management  Study;  and 

WHEREAS,  After  thoroughly  evaluating  the  proposals  received  and  conducting  oral 
interviews,  a  Selection  Committee  composed  of  senior  Department  personnel  has 
recommended  the  selection  of  East/West  Management  Services  to  provide  the  required 
professional  services;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the 
Water  Department  to  negotiate  and  execute  a  professional  services  agreement  with 
East/West  Management  Services  for  an  amount  not  to  exceed  $200,000  for  the  performance 
of  Records  Management  Study. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  meeting  of       FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

94-0037 


RESOLUTION  No. 


WHEREAS,  The  Utilities  Engineering  Bureau  entered  into  a  contract  with 
Sverdrup  Corporation  to  perform  specialized  engineering  services  on  an  as-needed 
basis  for  a  two  year  period;  and 

WHEREAS,  The  Water  Department  has  an  urgent  need  to  use  this  as- 
needed  engineering  services  contract  to  investigate  the  probable  cause  of  the 
recent  coliform  bloom  in  Priest  Reservoir  and  to  develop  potential  control 
alternatives  to  mitigate  future  blooms,  and  the  UEB  has  an  urgent  need  to  obtain 
a  survey  of  cracks  in  the  Eleanor  Dam  in  order  to  complete  the  design  for 
repairing  the  cracks  this  Fall,  which  two  tasks  require  increasing  the  contracting 
authority  under  the  contract  by  an  additional  $100,000  and  extending  the  contract 
duration  by  an  additional  six  months,  now,  therefore,  be  it, 

RESOLVED,  That  this  Commission  hereby  approves  Amendment  No.  1 
to  the  Professional  Services  Contract  with  Sverdrup  Corporation,  CS-431B, 
Specialized  Engineering  Services  for  City  Funded  Project,  which  Amendment 
increases  the  maximum  amount  under  the  contract  by  $100,000  from  the  present 
maximum  amount  of  $200,000  to  a  revised  maximum  amount  of  $300,000,  and 
extends  the  duration  of  said  contract  by  six  months,  from  24  months  to  30 
months. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.<  its  meeting  FEBRUARY  81994 


Secretary,  Public  Utilities  Commission 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  18,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  February  22,  1994  at  1:00  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California  to  discuss  attorney-client  matters  in  the  following  cases: 

(1)  Cordellos  v.  CCSF,  Superior  Court  No.  952-520,  in  accordance  with 
Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f)(2). 

(2)  Ziomek  vs.  City  and  County  of  San  Francisco,  Eastern  District  of  California, 
Case  No.  C-92-5168,  in  accordance  with  Government  Code  Section  54956.9(a) 
and  Charter  Section  3.500(f)(2). 

(3)  Bay-Delta  Hearings  -  D-1630,  in  accordance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  (2). 

(4)  FERC  Project  No.  2299,  in  accordance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  (2). 

Romaine  A.  Boldridge 
Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
February  22,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 


Engineering  and  Construction  Management 


Water  Department 


Financial  Management 


Hetch  Hetchy 


Information  Systems 


Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


94-30 


Call  to  Order: 


2:15  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0038  HH       Authorizing  closeout  of  Hetch  Hetchy  Contract  No.  WP-02, 

Moccasin  Camp  Storm  Drain  and  Sewer  Rehabilitation,  with 
Gelco  Services,  Inc.,  which  has  been  satisfactorily  completed 
within  the  budget  amount  of  $290,690. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0039  UEB      Authorizing  bid  call  for  San  Francisco  Water  Department 

Contract  No.  WD-2171,  Repaving  of  Street  and  Sidewalk 
Openings  for  Fiscal  Year  ending  June  30,  1995. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-31 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0040  UEB      Approving  Modification  No.  1  to  Municipal  Railway  Contract  No. 

MR-1107,  Station  Agent  Booth  Improvements,  increasing  the 
contract  amount  by  $9,462.00  and  extending  the  contract 
completion  date  by  23  days. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0041  UEB     Approving  final  modification  to  the  agreement  with  Parsons 

Brinckerhoff  Quade  &  Douglas,  Inc.,  to  provide  professional 
services  for  the  J-Line  Connection  Project,  increasing  the 
contract  amount  from  $1 ,751 ,793.00  to  $1 ,81 6,1 83.71 . 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  President 
Yu,  the  following  resolution  was  adopted: 

94-0042  GM       Expressing  appreciation  to  Andrea  Gourdine  for  her  contributions 

and  dedication  as  Manager  of  the  Bureau  of  Personnel  and 
Training,  Public  Utilities  Commission. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Normandy,  the  following  resolution  was  adopted: 

94-0043  GM       Requesting  an  amendment  to  the  Joint  Powers  Agreement 

governing  the  Peninsula  Corridor  Project,  replacing  appointment 
of  the  San  Francisco  Public  Utilities  Commission  as 
representative  of  the  City  with  an  appointment  of  the  Airport 
Commission. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-32 


On  motion  of  Commissioner  Jefferson,  seconded  by 
Commissioner  Hardeman,  the  following  resolution  was  adopted: 

94-0044  MR       Authorizing  the  General  Manager  of  the  Municipal  Railway  to 

submit  the  Bayshore  Corridor  light  rail  alternatives  and 
appropriate  bus  changes  for  inclusion  in  a  federal  major 
transportation  investment  study;  directing  the  General  Manager 
of  the  Municipal  Railway  to  prepare  a  Request-  for-  Proposals 
for  this  work;  and  recommending  that  the  Mayor's  Office 
establish  a  parallel  Bayshore  economic  development  process  to 
propose  projects  and  programs  that  could  be  implemented  in 
coordination  with  the  Bayshore  light  rail  project. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

94-0045  MR       Recommending  to  the  San  Francisco  City  Planning  Commission, 

the  Board  of  Supervisors,  and  the  Mayor,  approval  of  an 
amendment  to  Section  603  of  the  San  Francisco  Planning  Code 
to  allow  eight  advertising  display  panels  at  the  new  Muni 
boarding  platform  on  19th  Avenue  and  Winston  Drive. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0046  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD- 

2148,  Alameda  Creek  Diversion  Dam-Sluice  Gates,  in  the 
amount  of  $150,000  to  San  Luis  Construction. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0047  UEB     Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

execute  Amendment  No.  3  to  the  agreement  with  Gannett 
Fleming,  Inc.,  to  provide  professional  engineering  services  for 
the  design  and  construction  of  the  new  Islais  Creek  Maintenance 
Facility  Project  and  rehabilitation  of  the  Woods  Fleet 
Maintenance  Facility,  increasing  the  contract  amount  by 
$277,289  and  extending  the  contract  completion  date  to 
December  31,  1995. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

94-0048  UEB     Authorizing  bid  call  for  Municipal  Railway  Contract  No.  MR1 110- 

19th  Avenue  Improvement  Project  -  Phase  II  -  Construction 
Contract. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0049  BF       Requesting  that  the  Mayor  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  of  $3  million  to  cover 
the  projected  shortfall  in  Municipal  Railway  Judgements  and 
Claims. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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On  motion  of  Commissioner  Jefferson,  seconded  by  President 
Yu,  the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance  to  apply 
for,  accept  and  expend  $6,133,000  of  San  Francisco  County 
Transportation  Authority  Sales  Tax  funding  for  the  following 
Municipal  Railway  Capital  Improvement  Projects:  19th  Avenue 
Platform  and  Track;  24th  and  Utah  Shop  Replacement  at  700 
Pennsylvania;  and  Bayshore  Corridor  Studies,  including  Low 
Floor  Operation  in  the  Subway  and  Relocation  of  Rail  Yard. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

Authorizing  a  request  for  assistance  from  San  Francisco 
Municipal  Railway  Improvement  Corporation  (SFMRIC)  to 
continue  work  on  the  Financial  Capacity  Study  pertaining  to  the 
Municipal  Railway  Capital  Improvement  Program. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

Approving  the  FY  1994-95  budget  estimates  prepared  by  the 
General  Manager  of  the  Public  Utilities  Commission  for  the 
Water  Department,  Hetch  Hetchy,  Bureau  of  Light,  Heat  & 
Power,  and  Public  Utilities. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of  $232,666  for  the 
Transportation  Commission  and  Public  Utilities  Commission  to 
fund  19  new  positions  for  the  implementation  of  Proposition  M. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


******************************** 


EXECUTIVE  SESSION 

The  Public  Utilities  Commission  met  in  executive  session  immediately  before  today's  regular 
meeting  from  1:10  p.m.  to  2:10  p.m.  The  Commission  did  not  take  action  on  Cordellos  v. 
CCSF,  Superior  Court  No.  952-520;  Ziomek  vs.  City  and  County  of  San  Francisco,  Eastern 
District  of  California,  Case  No.  C-92-5168;  Bay-Delta  Hearings;  and  Federal  Energy 
Regulatory  Commission  (FERC)  Project  No.  2299. 

On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson  the 
Commission  voted  unanimously  (4-0)  not  to  disclose  the  discussion  at  the  executive  session. 
Commissioner  Miller  was  absent  during  the  vote. 

Commissioner  Miller  arrived  at  2:17  p.m. 


REPORT  OF  THE  GENERAL  MANAGER 


Budget 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  reported  that  the  Mayor  and 
the  Board  of  Supervisors  would  cooperate  to  develop  a  zero  based  budget  for  the  Municipal 
Railway  that  would  be  completed  sometime  in  April. 


The  Presidio 

With  regard  to  supplying  power  to  The  Presidio,  Mr.  Moran  said  that  Hetch  Hetchy  had  no 
firm  energy  that  it  could  supply  to  them.  He  stated  that  discussions  were  pending  with 
representatives  of  the  National  Park  Service  on  how  Hetch  Hetchy  could  assist  in  finding  a 
power  source  or  maintaining  power  distribution  facilities  for  The  Presidio. 
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Resolution  No.  94-0044:  Authorizing  the  General  Manager  of  the  Municipal  Railway  to 
submit  the  Bayshore  Corridor  light  rail  alternatives  and  appropriate  bus  changes  for  inclusion 
in  a  federal  major  transportation  investment  study.  (Continued  from  January  25,  1994 
meeting) 

Henry  Holmes,  Associate  Director  of  the  Urban  Habitat  Program,  spoke  reiterating  their 
recommendation  to  include  the  community's  hybrid  light  rail  alternative  in  the  federal 
transportation  investment  study. 

Commissioner  Jefferson  moved  and  Commissioner  Hardeman  seconded  to  adopt  the 
resolution.  The  motion  passed  unanimously. 

Resolution  No.  94-0045:  Recommending  to  the  San  Francisco  City  Planning  Commission, 
the  Board  of  Supervisors,  and  the  Mayor,  approval  of  an  amendment  to  Section  603  of  the 
San  Francisco  Planning  Code. 

Robert  Pender,  representing  Park  Merced  Residents  Organization,  commented  in  favor  of 
putting  advertising  panels  on  the  19th  Avenue  platforms. 

President  Yu  moved  and  Commissioner  Hardeman  seconded  to  adopt  the  resolution.  The 
motion  passed  unanimously. 

Item  No.  (14):  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-833R,  Trolley  Pole 
Replacement  Project,  to  King  C.  Electric,  Inc. 

Douglas  N.  Akay,  Esq.,  representing  Abbett  Electric  Corporation,  urged  the  Commission  to 
reject  the  bid  award  to  King  C.  Electric,  Inc.  due  to  non  compliance  with  contract 
requirements  supporting  the  State  apprenticeship  program.  He  stated  that  King  C.  Electric, 
Inc.  does  not  employ  journeymen  or  apprentices. 

President  Yu  continued  this  item  to  the  next  Commission  meeting  to  allow  sufficient  time  for 
the  City  Attorney  to  review  the  issues  raised  in  the  protest. 
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Resolution  No.  94-0050:  Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for, 
accept,  and  expend  $6,133,000  of  San  Francisco  County  Transportation  Authority  Sales  Tax 
funding  for  Municipal  Railway  Capital  Improvement  Projects:  19th  Avenue  Platform  and 
Track;  24th  and  Utah  Shop  Replacement  at  700  Pennsylvania;  and  Bayshore  Corridor 
Studies. 

Robert  Pender  commented  in  support  of  obtaining  additional  funding  for  the  19th  Avenue 
Project. 

Commissioner  Jefferson  moved  and  President  Yu  seconded  to  adopt  the  resolution.  The 
motion  passed  unanimously. 

Public  Hearing  to  Adopt  the  FY  1994-95  Budget 

Marguerite  Bales,  San  Francisco  Organizing  Project,  commented  in  opposition  to  the  staff 
recommendation  and  expressed  her  organization's  concerns  for  the  safety  of  the  community 
in  Municipal  Railway  buses  and  facilities. 

Jano  Oscherwitz,  Local  790,  urged  the  Commission  to  consider  staff's  proposal  for  security 
and  to  use  institutional  police  officers  instead  of  contracting  with  Burns  Security  Agency. 

James  Bryant,  Local  790,  urged  the  Commission  to  address  the  issues  of  vandalism  and 
continued  robberies  in  Metro  stations  and  to  hire  more  station  agents. 

Dan  Venable,  Chief  Steward  for  car  cleaners,  spoke  in  support  of  the  budget  and  urged  the 
Commission  to  enforce  a  more  effective  security  program. 

Larry  Martin,  International  Vice  President,  Transport  Workers  Union,  submitted  a  letter  and 
commented  on  several  budget  issues  particularly  service  availability  and  security  at  the 
Municipal  Railway.  President  Yu  directed  the  General  Manager  of  Public  Utilities  to  evaluate 
the  issues  raised  by  Mr.  Martin. 

Bob  Planthold,  Muni  Accessibility  Advisory  Group,  commented  about  the  relocation  of  Muni's 
Accessible  Services  Division. 

Derek  Chu  of  the  Mayor's  Budget  Office,  stated  that  the  general  fund  allocation  for  the 
Municipal  Railway  for  1994-95  was  $105  million  based  on  1993-94  expenditures.  He  said 
that  the  Mayor  hoped  that  Muni  would  absorb  many  of  its  cost  increases  for  the  1994-95 
fiscal  year  and  find  ways  to  reduce  operating  costs.  The  Mayor  intends  to  apply  zero  based 
budgeting  to  the  Municipal  Railway's  budget. 
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Mr.  Moran  stated  that  the  Municipal  Railway's  budget  was  divided  into  two  parts:  the 
continuing  budget;  and  proposed  program  changes.  Staff  submitted  three  sets  of  proposed 
program  changes.  One  is  an  $1 1  million  package  that  would  provide  99.5%  of  scheduled 
service  and  an  increase  in  security  services.  The  second  package  is  an  $8  million  package 
that  would  provide  99.5%  of  scheduled  service  but  with  reduced  level  of  supervision  and 
maintenance  support.  The  $5  million  package  would  provide  98.5%  of  scheduled  service. 

Commissioner  Jefferson  pointed  out  that  the  Commission  had  viewed  safety  as  one  of  its 
highest  priorities  for  the  Municipal  Railway  and  should  look  at  allocating  sufficient  funds  for 
a  security  program. 

Mr.  Moran  stated  that  the  $11  million  budget  proposal  reflected  the  department's  estimate 
of  additional  funding  required  to  meet  scheduled  service.  It  also  focused  on  addressing  the 
issues  of  safety,  maintenance  and  cleanliness. 

President  Yu  stated  that  the  three  budget  proposals  should  be  further  analyzed  to  determine 
their  impact  on  maintenance  and  security  issues. 

President  Yu  continued  this  item  to  a  special  Commission  meeting  on  February  28,  1994  at 
4:00  p.m.  in  Room  282,  City  Hall.  Commissioner  Miller  suggested  that  staff  request  that  a 
representative  from  the  Police  Department  attend  the  meeting. 

At  4:55  p.m.,  the  meeting  was  recessed. 

At  5:02  p.m.,  the  meeting  reconvened. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  adopt  the  Municipal  Railway's 
baseline  budget.  The  motion  passed  unanimously. 

President  Yu  moved  and  Commissioner  Normandy  seconded  to  adopt  the  budget  for 
Proposition  M  changes.  The  motion  passed  unanimously. 

Resolution  No.  94-0052:  Approving  the  FY  1994-95  budget  estimates  for  the  Water 
Department,  Hetch  Hetchy,  Bureau  of  Light,  Heat  &  Power,  and  Public  Utilities. 

Water  Department 

John  Mullane,  General  Manager,  Water  Department,  presented  the  department's  budget 
change  proposals  and  capital  operating  budget. 

President  Yu  moved  and  Commissioner  Hardeman  seconded  to  adopt  the  Water 
Department's  FY  1994-95  budget.  The  motion  passed  unanimously. 


94-39 


Hetch  Hetchy  Water  &  Power,  Bureau  of  Light  Heat  &  Power,  and  PUC  Bureaus 

Lawrence  Klein,  Deputy  General  Manager,  Hetch  Hetchy,  presented  a  detailed  explanation 
of  the  department's  budget. 

Commissioner  Hardeman  moved  and  Commissioner  Miller  seconded  to  adopt  Hetch  Hetchy's 
FY  1994-95  budget. 

Virginia  Conway  asked  whether  street  lights  on  Van  Ness  Avenue  would  be  replaced  and  if 
so,  she  said  she  was  opposed  to  removing  them.  Mr.  Klein  responded  that  there  was  no 
plan  to  replace  those  street  lights. 

Commissioner  Jefferson  moved,  seconded  by  Commissioner  Miller,  to  adopt  the  Bureau  of 
Light,  Heat  and  Power's  FY  1994-95  budget.  The  motion  passed  unanimously. 

Commissioner  Jefferson  moved  and  President  Yu  seconded  to  adopt  the  FY  1 994-95  budget 
for  PUC  bureaus.  The  motion  passed  unanimously. 


******************************* 


THEREUPON,  THE  MEETING  WAS  ADJOURNED: 


5:40  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-40 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0038 

RESOLUTION  No  


WHEREAS   The  work  under  Contract  Number  WP02,  "Moccasin  Camp  Storm  Drain  and  Sewer 
Rehabilitation",  between  the  City  of  San  Francisco,  Public  Utilities  Commission,  Hctch  Hctchv  Water  and 
Power  and  Gclco  Services,  Inc.,  8481  Carbide  Court,  Sacramento.  CA  95829-3510  has  been  satisfactorily 
completed,  and 

WHEREAS:  The  work  was  done  under  emergency  contract  at  a  cost  under  the  original  engineers  estimate 
and  PUC  encumbrance  for  the  contract  amount  (as  modified),  and 

WHEREAS:  No  liquidated  damages  arc  appropriate  since  delays  were  occasioned  by  City  required  change 
order  to  the  scope  of  work,  and 

WHEREAS:  All  funds  owed  the  contractor  have  been  paid;  now.  therefore,  be  it 

RESOLVED   That  this  Commission  authorize  the  contract  between  Gelco  Services  and  the  Public 
Utilities  Commission  be  closed 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a, us meeting „,        FEBRUARY  221994 


Secretary,  Public  Utilities  Commissu 


publ.cut.ut.es  comm.ss.on 

SAN  FRANCISCO 

94-0039 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the 
project  which  is  the  subject  of  this  resolution  has  been  determined  by  the  Department 
of  City  Planning  to  be  categorically  exempt  as  a  Class  Kb)  project  under  the  State 
Guidelines  Implementing  the  California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2171 
Repaving  of  Street  and  Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year  Ending  June  30,  1995 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      .     ,       'FEBRUARY  221934 

at  its  meeting  of  


Secretary,  Public  Utilities  Commissk 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0040 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  awarded  MUNI  Contract  No.  MR- 
1107,  Station  Agent  Booth  Improvements,  to  Cresci  Electric,  Inc.  on  September 
14,1 993  in  the  amount  of  $1 82,991 .00  for  a  contract  duration  of  ninety  days;  and 

WHEREAS,  Additional  contract  work  was  requested  by  MUNI  to  replace  the 
existing  booth  ceilings  at  a  cost  of  $7,264.00  because  they  posed  a  health  hazard 
to  employees,  and  to  modify  the  stainless  steel  monitor  shelves  used  to  hold  the 
security  monitors  at  a  cost  of  $2,198.00,  for  a  total  cost  of  $9,462.00;  and 

WHEREAS,  The  additional  ceiling  work  requires  a  total  of  eight  calendar  days  to 
complete,  and  modifications  to  the  stainless  steel  deal  trays  and  monitor  shelves 
will  delay  their  manufacture  and  installation  by  fifteen  calendar  days,  for  a  total 
time  extension  of  23  calendar  days;  and 

WHEREAS,  The  disadvantaged  business  enterprise  (DBE)  participation  goal  for 
this  contract  is  40%,  and  because  the  prime  Contractor  is  a  DBE  firm,  the  DBE 
participation  achieved  in  the  contract  is  100%;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  Modification  No.  1  to 
MUNI  Contract  No.  MR-1107,  Station  Agent  Booth  Improvements,  which 
increases  the  contract  cost  by  $9,462.00  to  a  new  total  of  $192,453.00,  and 
extends  the  contract  duration  by  23  days  to  a  new  total  of  1 13  days  with  contract 
completion  by  March  7,  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  221994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILIT.ES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0041 

RESOLUTION  No  


WHEREAS,  The  City  entered  into  an  Agreement  with  Parsons 
Brinckerhoff  Quade  &  Douglas,  Inc.  (Consultant)  on  November  14, 
1980  and  subsequently  modified  the  Agreement  by  six  (6) 
Amendments  to  provide  final  plans  and  specifications  for  the  J-Line 
Connection  Project;  and 

WHEREAS,  One  of  the  tasks  in  Amendment  No.  6  provided  for  the 
Consultant  to  perform  follow-on  engineering  during  the  bidding,  award, 
construction,  testing  and  start-up  phases  of  the  project;  and 

WHEREAS,  During  the  course  of  construction,  additional  work  was 
determined  to  be  necessary  to  complete  the  J-Line  Connection  Project; 
and 

WHEREAS,  There  is  $39,450.12  of  work  performed  that  has  not  been 
paid;  and 

WHEREAS,  The  additional  work  in  the  amount  of  $64,390.71  was 
performed  by  the  Consultant  and  a  modification  for  this  amount  is 
needed  to  close  out  the  contract;  and 

WHEREAS,  The  final  payment  of  $103,450.83  to  the  Consultant  is  part 
of  the  settlement  agreement  with  Homer  J.  Olsen,  Inc.  (Contractor)  and 
will  not  increase  City's  obligation  to  the  Contractor  or  the  Consultant 
under  the  terms  of  the  settlement  agreement;  now,  therefore  be  it 

RESOLVED,  That  the  Commission  hereby  approves  the  final  modification 
increasing  the  contract  amount  from  $1,751,793.00  to  $1,816,183.71 
with  Parsons  Brinckerhoff  Quade  &  Douglas,  Inc.  for  the  J-Line 
Connection  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  nf  FEBRUARY  221994 


Secretary,  Public  Utilities  Commis sit 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0042 

RESOLUTION  No  


WHEREAS,  Andrea  R.  Gourdine  joined  the  Public  Utilities  Commission 
in  1983  and  was  appointed  Manager  of  the  Bureau  of  Personnel  and  Training 
with  oversight  of  the  personnel  functions  for  the  three  line  departments  and 
the  PUC  Bureaus,  totalling  5,000  employees;  and 

WHEREAS,  in  the  execution  of  these  duties  she  was  instrumental  in 
establishing  an  affirmative  action  unit,  reorganizing  the  appointment  process, 
instituting  position  control  programs,  installing  uniform  disciplinary 
procedures  and  advocating  progressive  technology;  and 

WHEREAS,  Andrea  Gourdine  founded  the  PUC  Advisory  Group  on 
Women's  employment  which  promoted  recruitment  and  fair  treatment  of 
Women  in  the  PUC  Workforce  including  the  establishment  of  The  Choices 
program  wherein  PUC  women  employees  with  a  multiplicity  of  skills  and  at  a 
variety  of  levels  made  presentations  to  San  Francisco  Public  Schools  students 
in  order  to  foster  interest  and  encourage  girls  to  enter  City  service;  and 

WHEREAS,  Andrea  Gourdine  accomplished  these  and 
many  other  tasks  willingly  and  cheerfully,  during  a  time  of  shrinking 
resources  and  severe  staff  shortages;  and 

WHEREAS,  she  resigned  from  the  Public  Utilities  Commission,  effective 
January  30,  1993  and  her  expertise,  diligence  and  cooperative  nature  will  be 
greatly  missed  by  management  and  staff  alike;  now  ,  therefore,  be  it 

RESOLVED,  that  the  members  of  the  Public  Utilities  Commission  wish  to 
thank  Andrea  Gourdine  for  her  dedication  to  the  Public  Utilities  Commission 
and  be  it  further 

RESOLVED,  that  the  members  of  the  Commission  extend  their  best 
wishes  to  her  for  success  in  all  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  «f  FEBRUARY  221994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILmES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0043 

RESOLUTION  No  


WHEREAS,  The  City  and  County  of  San  Francisco  has  entered  into  a  Joint 
Powers  Agreement  with  the  Santa  Clara  County  Transit  District  and  the  San  Mateo 
County  Transit  District  to  plan,  oversee  and  operate  the  Peninsula  Commute  Service, 
better  known  as  Caltrain;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  has  three  representatives  on 
the  Joint  Powers  Board,  including  one  appointment  by  the  Public  Utilities  Commission; 
and 

WHEREAS,  the  City's  Public  Utilities  Commission  is  currently  undergoing  a 
reorganization  and  the  PUC  will  no  longer  be  involved  in  transportation  issues;  and 

WHEREAS,  the  San  Francisco  International  Airport's  growth  increasingly 
involves  the  Airport  in  regional  transportation  issues;  now  THEREFORE  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  urges  the  Mayor  to  execute 
on  behalf  of  the  City  and  County  of  San  Francisco,  an  amendment  to  the  Joint  Powers 
Agreement  governing  the  Peninsula  Corridor  Project,  to  replace  an  appointment  of  the 
San  Francisco  Public  Utilities  Commission  as  a  representative  of  the  City  on  the  Joint 
Powers  Board  with  an  appointment  of  the  Airport  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  221994 


at  its  meeting  of . 


..   ...  Secretary, 
e:moper\cahte\jpbagree  doc 


cretary,  Public  Utilities  Commfssioi 


CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUT,ONNo.__li-0044 


WHEREAS,  Wilbur  Smith  Associates,  under  the  direction  of  MUNI  staff,  has  completed 
all  technical  work  on  the  Bayshore  Corridor  Study;  and 

WHEREAS,  The  consultant  final  report,  with  the  concurrence  of  MUNI  staff,  has 
recommended  that  PUC/MUNI  include  four  Third  Street  light  rail  alternatives  in  a  federal 
major  transportation  investment  study  (formerly  an  Alternatives  Analysis  or  AA),  with  the 
ultimate  goal  of  securing  federal  funds  for  construction;  and 

WHEREAS,  Local  Proposition  B  construction  funds  for  Bayshore  and  Geary  Corridors 
total  $190  million,  half  of  which  is  presumed  to  be  available  for  the  Bayshore  corridor;  and 

WHEREAS,  The  capital  cost  of  the  light  rail  alternatives  range  between  $150  and  $195 
million,  thereby  exceeding  resources  deemed  available  from  local  Transportation  Authority 
funds;  and 

WHEREAS,  No  funds  are  currently  identified  for  a  rail  yard  to  store  and  maintain 
Bayshore  light  rail  vehicles  until  after  the  year  2000;  and 

WHEREAS,  MUNI  staff  have  reviewed  and  are  in  general  agreement  with  the 
consultant  recommendations,  and  believe  that  initiating  a  federal  process  would  not  slow 
implementation  of  a  Bayshore  light  rail  project;  and 

WHEREAS,  Urban  Habitat  and  the  New  Bayview  Committee  have  proposed  a  hybrid 
alternative,  a  variation  of  Bayshore  Study  alternatives  that  would  use  low  floor  vehicles  in 
the  subway  and  consider  the  location  of  a  light  rail  maintenance  and  storage  facility  in  the 
former  U.S.  Naval  Shipyard;  and 

WHEREAS,  MUNI  staff  have  reviewed  the  Urban  Habitat/New  Bayview  Committee 
hybrid  alternative,  and  recommend  that  it  be  included  among  the  light  rail  alternatives  for 
further  study;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  General 
Manager  of  the  Municipal  Railway  to  include  the  four  Bayshore  light  rail  alternatives 
recommended  by  Wilbur  Smith  Associates  and  a  fifth  recommended  by  the  New  Bayview 
Committee,  along  with  appropriate  bus  service  changes  (such  as  expansion  of  a  service  like 
the  9X-San  Bruno  Express),  in  a  federal  major  transportation  investment  study  (formerly 
Alternatives  Analysis);  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  directs  the  General  Manager  of  the  Municipal 
Railway  to  prepare  a  Request-for-Proposals  (RFP)  for  this  work  and  to  develop  a  process  to 
expeditiously  address  the  issues  of  low-floor  LRV  utilization,  LRV  maintenance  facility 
location  and  development  of  an  early-start  bus  project  in  the  commercial  core  of  Third 
Street  between  Evans  and  Revere;  and  be  it  further 

RESOLVED,  That  this  Commission  also  recommends  to  the  Mayor's  Office  that  a 
parallel  Bayshore  economic  development  process  be  established  to  propose  projects  and 
programs  that  could  be  implemented  in  coordination  with  the  Bayshore  light  rail  project,  to 
further  stimulate  economic  activity  in  the  Bayshore  corridor. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meetine  FEBRUARY  221994 


Secretary,  Public  Utilities  Commission 


wmmmmmmm 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0045 


RESOLUTION  No. 


WHEREAS,  On  November  23,  1993.  the  Public  Utilities  Commission  approved  the 
design  of  passenger  amenities  for  Muni's  new  high-level  boarding  platform  at 
19th  Avenue  and  Winston  Drive;  and 

WHEREAS,  Said  approval  was  granted  contingent  upon  a  final  agreement  with 
Gannett  Outdoor  Advertising  for  maintenance  of  said  platform  amenities;  and 

WHEREAS,  The  City  is  negotiating  an  agreement  with  Gannett  Outdoor 
Advertising  to  place  up  to  eight  (8)  advertising  panels,  measuring  six  feet 
by  four  feet  (6'x  V)  on  said  platform,  facing  only  west,  in  exchange  for 
platform  maintenance  services  to  be  provided  by  Gannett;  and 

WHEREAS,  A  final  agreement  with  Gannett  will  be  signed  prior  to  award  of  any 
contract  to  construct  platform  amenities;  and 

WHEREAS,  The  current  zoning  at  the  platform  does  not  allow  for  advertising 
signs;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  recommends  to  the  San  Francisco  City  Planning 
Commission,  the  Board  of  Supervisors,  and  the  Mayor,  approval  of  an 
amendment  to  Section  603  of  the  City  Planning  Code  to  allow  eight  (8) 
advertising  signs,  of  a  particular  size  and  configuration,  at  the  new  Muni 
boarding  platform  at  19th  Avenue  and  Winston  Drive,  in  substantially  the 
form  attached  hereto. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   FEBRUARY  221994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0046 

RESOLUTION  No   


WHEREAS,  Under  Water  Department  Contract  No.  2148,  the 
severely  corroded  sluice  gates  at  Alameda  Creek  Diversion  Dam  will 
be  replaced;  and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened 
on  January  25,  1994;  and 

WHEREAS,  Application  of  the  MBE/WBE/LBE  preference  in 
accordance  with  Chapter  12D  of  the  San  Francisco  Administrative 
Code  and  further  evaluation  of  bid  documents  resulted  in  San  Luis 
Construction,  the  second  low  bidder,  assuming  the  position  of  the 
bidder  to  whom  the  contract  should  be  awarded;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2148,  Alameda  Creek  Diversion  Dam- 
Sluice  Gates,  in  the  amount  of  $150,000.00  to  San  Luis 
Construction,  5739  Mission  Street,  San  Francisco,  CA  94112,  as  the 
lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  »f  FEBRUARY  22  1994   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.       $A~  0  047 


WHEREAS,  An  Agreement  between  the  City  and  Gannett  Fleming,  Inc.  was 
entered  into  on  September  25,  1990  to  provide  functional  analysis  and 
conceptual  engineering  for  design  and  construction  of  the  proposed  new 
Islais  Creek  Fleet  Maintenance  Facility  and  the  Rehabilitation  of  the 
Existing  Woods  Fleet  Maintenance  Facility;  and 

WHEREAS,  The  City  desires  to  Reactivate  some  tasks  under  Phase  I  which 
have  been  put  on  hold;  and 

WHEREAS,  The  City  desires  to  add  funds  to  Phase  I  of  the  contract  for  this 
work;  and 

WHEREAS,  Both  parties  wish  to  revise  the  scope  of  work  under  Phase  I  and 
budget  amounts  for  the  various  tasks  in  Phase  I  at  added  cost  of  $277,289 
to  the  City  and  extend  the  contract  to  December  31 ,  1995;  now,  therefore, 
be  it, 

RESOLVED,  That  this  Commission  hereby  approves  Amendment  No.3  to  the 
professional  services  agreement  between  the  City  and  Gannett  Fleming, 
Inc.,  for  the  Functional  Analysis  and  Conceptual  Engineering  for  the  Woods 
Facility  Rehabilitation  and  new  Islais  Creek  Maintenance  Facility  Project, 
and  authorizes  the  Manager,  Utilities  Engineering  Bureau,  to  execute  said 
Amendment  No.  3 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   FEBRUARY  221994  „  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0048 

RESOLUTION  No  


WHEREAS,  The  Commission  approves  the  final  scope  of  the  project  to  include 
two  high-level  center  boarding  platforms,  two  new  crossover  tracks  near  the 
Holloway  platform,  and  re-railing  the  worn  tracks  across  the  19th  Avenue  and 
Junipero  Serra  Boulevard  intersection;  and 

WHEREAS,  PUC  staff  have  finalized  the  design  concept  for  the  transit  shelters 
with  assistance  from  the  Art  Commission,  S.F.  State,  Stonestown,  and  the  local 
community;  and 

WHEREAS,  The  final  design  for  S.F.  Municipal  Railway  Contract  No.  MR1110  - 
19th  Avenue  Improvements  -  Phase  II  is  complete;  now  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  bid  call  for  Municipal 
Railway  Contract  No.  MR1110  -  19th  Avenue  Improvements  -  Phase  II  and 
targets  construction  completion  in  November  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   FEBRUARY  221994 


Secretary,  Public  Utilities  Comnnssio 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0049 

No.  


WHEREAS,  94%  of  Municipal  Railway's  $7.5  million  budget  for  judgements 
and  claims  was  depleted  by  the  end  of  January;  and 

WHEREAS,  The  Department  projects  that  an  additional  $3  million  will  be 
needed  to  cover  anticipated  judgements  and  claims  expenses  through  the  end  of  this 
fiscal  year;  and 

WHEREAS,  The  Department  does  not  project  that  there  will  be  surplus  funds 
in  other  categories  of  Muni's  budget  to  fund  the  shortfall  in  claims,  now 
THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental 
appropriation  of  $3  million  to  cover  the  projected  shortfall  in  judgement  and  claims 
expenses  from  any  legally  available  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.„   ,      FEBRUARY  221994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  94-Q050 


WHEREAS,  Transportation  Sales  Taxes  are  available  for  San  Francisco  Municipal 
Railway  Projects  and  operations;  and 

WHEREAS,  The  proposed  allocation  includes  the  following  projects: 

1 .  19th  Avenue  Platforms  and  Track  $  833,000 

2.  24th  &  Utah  Shop  Replacement  at  700  Pennsylvania  $5,000,000 

3.  Bayshore  Corridor  Study  -  Low  Floor  Subway  Operation  $100,000 

4.  Bayshore  Corridor  Study  -  Metro  East  Railyard  Relocation  $200,000 

WHEREAS,  These  projects  all  ranked  high  in  the  Municipal  Railway  Capital 
Improvement  Program  and  the  Regional  and  State  Transportation  Improvement  Programs, 
and  the  San  Francisco  Congestion  Management  Plan;  and 

WHEREAS,  All  of  the  projects  in  this  application  address  serious  transportation 
problems  in  San  Francisco's  transit  and  paratransit  systems  and  are  ready  for  funding  in 
the  next  fiscal  year;  and 

WHEREAS,  The  San  Francisco  Transportation  Authority  programmed  Sales  Tax  funds 
for  MUNI's  capital  program;  now,  THEREFORE  be  It 

RESOLVED.  That  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission  is  hereby  authorized  to  apply  for,  accept,  and  expend  $6,133,000  from 
Transportation  Sales  Tax;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is  authorized 
to  execute  any  fund  agreements  with  the  Transportation  Authority  to  accept  these  funds. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  221994 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  9  4  ~  0  0  5  1 


WHEREAS,  The  Public  Utilities  Commission  and  Municipal  Railway  staff  are  engaged 
in  work  directly  related  to  a  Financial  Capacity  Assessment  study  for  Muni's  capital  program;  and 

WHEREAS,  The  results  of  this  study  will  help  manage  implementation  of  Muni's  capital 
improvement  program;  and 

WHEREAS.  Funding  for  this  study  was  awarded  to  the  PUC  in  1992  by  the  San 
Francisco  County  Transportation  Authority  and  is  available  for  further  work;  and 

WHEREAS,  Additional  funding  for  this  study  was  awarded  to  the  PUC  in  1993  by  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  and  is  available  for  further  work;  and 

WHEREAS,  The  voters  of  San  Francisco  approved  Proposition  M,  to  separate  Muni 
from  the  PUC;  and 

WHEREAS,  Planning  for  the  effective  implementation  of  Proposition  M  is  a  priority  that 
will  require  attention  at  the  same  time  as  development  of  the  1994-95  budgets;  and 

WHEREAS,  It  would  be  in  the  best  interest  of  Muni  to  have  both  current  and 
additional  phases  of  the  Financial  Capacity  Assessment  study  completed  for  consideration 
in  implementing  Proposition  M;  and 

WHEREAS,  The  PUC  should  utilize  all  available  resources  to  facilitate 
Proposition  M  implementation;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  Corporation 
provides  support  exclusively  for  Muni's  capital  program;  now,  THEREFORE,  be  it 

RESOLVED,  That  this  commission  hereby  authorizes  a  request  for  assistance 
from  the  San  Francisco  Municipal  Railway  Improvement  Corporation  to  continue  and 
expedite  work  on  the  Financial  Capacity  Study  pertaining  to  the  Muni  Capital  Improvement 
Program. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.     ,  FEBRUARY  221994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commjssio 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0052 

RESOLUTION  No  


RESOLVED,   That  the  budget  estimates  for  1994-95  as  prepared 
by  the  General  Manager  of  the  Public  Utilities  Commission  in 
accordance  with  instructions  from  the  Mayor's  Office  and  the 
Controller,   and  on  file  with  the  Director  of  Finance  of  the 
Public  Utilities  Commission,    and  pursuant  to  the  Public  Hearing, 
are  hereby  approved  for  the  following  amounts: 


Hetch  Hetchy 

Bureau  of  Light,   Heat  &  Power 
Water  Department 
Public  Utilities 


OPERATING 

$  71,146,668 
54, 709, 094 
98, 436, 800 
9, 467, 992 


CAPITAL 

$10, 663, 800 

0 

29,489, 000 
0 


RESOLVED,    That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  make  technical  adjustments  as  may  be 
necessary;   and  be  it 

FURTHER  RESOLVED,    That  the  General  Manager  of  the  Public 
Utilities  Commission  is  authorized  to  adjust  salaries  in 
accordance  with  amendments  to  the  Annual  Salary  Ordinance  and 
mandatory  fringe  benefits  in  accordance  with  the  Controller's 
instructions;   and  be  it 

FURTHER  RESOLVED,   That  the  budget  estimates  shall  be  filed 
with  the  Controller  in  accordance  with  the  provisions  of  Charter 
Section  6.200. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  221994 


at  its  meeting  of. 


Secretary,  Public  Utilities  Corrfnission 


PUBLIC  UTILITIES  COMMISSK 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No        9  4  ~  0  0  5  3 


WHEREAS,  The  voters  of  San  Francisco  approved  Proposition  M  in  November 
1993;  and 

WHEREAS,  Proposition  M  separates  the  Municipal  Railway  from  the  Public 
Utilities  Commission;  and 

WHEREAS,  The  implementation  of  Proposition  M  requires  the  transfer  of 
certain  staff  functions  from  the  PUC  to  Muni;  and 

WHEREAS,  Additional  positions  are  required  in  certain  functional  areas  to 
ensure  compliance  with  the  legislative  mandate  of  Proposition  M;  and 

WHEREAS,  The  PUC  is  also  affected  by  the  implementation  of  Proposition  M; 

and 

WHEREAS,  There  are  funds  available  in  the  Water  Department  unappropriated 
fund  balance  to  pay  for  the  PUC-related  costs,  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Transportation  Commission  and  PUC 
supplemental  appropriation  of  $232,666  to  fund  19  new  positions  for  the 
implementation  of  Proposition  M;  and  be  it  further 

RESOLVED,  That  the  Water  Department  unappropriated  fund  balance  serve  as 
a  funding  source  for  the  PUC-related  costs,  and  that  any  legally  available  funds  be 
used  for  the  Transportation  Commission  costs. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  221994 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 

SPECIAL  MEETING 

Room  282,  City  Hall 
4:00  P.M. 
February  28,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 


Engineering  and  Construction  Management 


Water  Department 


Financial  Management 


Hetch  Hetchy 


Information  Systems 


Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


94-41 


Call  to  Order: 


4:00  p.m. 


Present:  President   Kay    K.    Yu,    Vice    President    Michael    E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson,  the  Minutes 
of  the  Regular  Meeting  of  February  8,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0054  MR       Adopting  the  budget  estimates  for  the  Municipal  Railway  baseline, 

including  the  Facilities  Maintenance  and  TIDF  operating  requests 
for  1994-95  in  the  amount  of  $282,089,919  as  prepared  by  the 
General  Manager  of  the  Public  Utilities  Commission. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0055  MR       Approving  the  Municipal  Railway  New  Programs  Budget  Request 

for  1 994-95;  and  authorizing  the  General  Manager  of  Public  Utilities 
or  the  Director  of  Transportation,  as  appropriate,  to  submit  New 
Program  requests  as  a  supplemental  budget  if  requested  by  the 
Mayor's  Office. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


94-42 


PUBLIC  COMMENT 


Gail  Lang  of  the  San  Francisco  Organizing  Project  commented  in  support  of  the  proposed 
$5.5  million  budget  for  security  and  the  100  police  officers  that  would  provide  security 
services  for  the  Municipal  Railway. 


Public  Hearing:  Adopting  the  Municipal  Railway's  Operating  Budget. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  noted  that  staff  would  focus 
their  presentation  on  security  and  maintenance  issues  that  were  the  primary  concerns  at  the 
last  Commission  meeting. 

Security 

Johnny  Stein,  General  Manager,  Municipal  Railway,  reported  that  he  met  with  Dr.  Yee, 
Member  of  the  Board  of  Education,  to  discuss  a  plan  to  alleviate  crime  at  bus  stops  around 
schools. 

Lt.  Edward  Fortner,  representing  the  Police  Department,  discussed  the  security  support 
currently  provided  by  the  Police  Department  to  the  Municipal  Railway.  Lt.  Fortner  stated  that 
31  police  officers  are  currently  assigned  to  the  Municipal  Railway  Security  Detail;  12  of 
which  are  dedicated  to  the  Municipal  Railway  and  19  have  other  duties.  He  pointed  out  that 
this  number  was  not  sufficient  to  police  those  Muni  bus  lines  requiring  security  everyday. 

Lt.  Fortner  stated  that  the  security  program  the  Police  Department  has  proposed  provides 
for  the  assignment  of  100  police  officers  solely  dedicated  to  the  Municipal  Railway.  He 
stated  that  the  Municipal  Railway  and  the  Police  Department  compromised  to  split  the  costs, 
with  the  Municipal  Railway  paying  for  seventy  officers  and  the  Police  Department  paying  for 
30  police  officers.  He  said  that  $5.5  million  would  pay  for  70  officers. 

Lt.  Fortner,  in  response  to  Commissioner  Yu's  question  regarding  management  of  the 
security  unit,  stated  that  a  liaison  officer  would  be  assigned  to  provide  ongoing 
communication  with  the  Commander  of  the  unit.  He  said  that  Standard  Operating 
Procedures  (SOP's)  would  also  be  developed. 

Philip  C.  Chin,  Deputy  General  Manager,  Administration  and  Engineering,  stated  that  the 
Municipal  Railway  needed  $600,000  for  facilities  security  to  cover  the  annual  cost  of  the  level 
of  security  that  we  currently  have,  of  which  $30,000  is  for  increased  revenue  protection. 


94-43 


Commissioner  Miller  noted  that  the  Municipal  Railway's  baseline  budget  of  $1 13  million  was 
already  above  the  $105  million  allocated  by  the  Mayor.  He  stated  that  the  Mayor  was  asking 
the  department  to  be  creative  in  finding  funds  and  exploring  areas  where  savings  could  be 
achieved  such  as  opening  Memorandums  of  Understanding  (MOU's).  Commissioner 
Jefferson  commented  that  the  Commission  does  not  have  jurisdiction  over  MOUs.  He  stated 
that  if  the  policy  is  to  provide  scheduled  service,  the  only  choice  to  make  is  whether  to  fund 
that  service  or  to  reduce  service. 

Commissioner  Jefferson  suggested  asking  the  Police  Department  to  pay  part  of  the  $5.5 
million  security  program.  He  also  suggested  requesting  a  supplemental  appropriation  through 
City  resources.  President  Yu  pointed  out  that  the  baseline  budget  would  be  sent  as  a 
departmental  request  to  the  Mayor.  The  budget  for  additional  programs  would  not  be 
included  in  the  baseline  but  would  be  submitted  by  the  General  Manager  of  Public  Utilities 
as  a  supplemental  appropriation  request  if  funds  become  available. 

Derek  Chu  of  the  Mayor's  Budget  Office  explained  that  the  Mayor  directed  the  Public  Utilities 
General  Manager  to  submit  a  budget  for  the  Municipal  Railway  within  the  general  fund 
allocation  of  $1 05  million.  The  budget  that  was  submitted  was  above  that  allocation.  He  said 
that  the  Mayor  strongly  urged  the  department  to  find  innovative  ways  to  reduce  costs  and 
expenditures  and  use  that  savings  to  continue  to  provide  the  current  level  of  service  and  fund 
new  programs.  Commissioner  Yu  said  that  she  would  welcome  a  zero  based  budget  in 
hopes  that  it  would  help  find  savings  for  the  Municipal  Railway.  Commissioner  Jefferson 
commented  that  Muni  cannot  continue  to  maintain  current  service  and  implement  new 
programs  without  available  funding  sources. 

Commissioner  Jefferson  inquired  what  kind  of  improvement  was  being  proposed  to  the 
existing  security  contract  with  Burns  Security.  Mr.  Chin  explained  that  staff  would  develop 
performance  standards  and  management  controls  such  as  using  a  tour  reporting  system  to 
confirm  the  presence  of  guards  on  the  grounds,  conducting  unannounced  field  site  audits, 
and  withholding  payments.  He  said  that  they  would  also  increase  their  staffing  and  hire  a 
chief  of  security,  one  investigator,  one  senior  management  assistant  and  one  clerical  staff. 
He  indicated  that  they  could  not  replace  the  existing  security  services  contract  due  to  the 
amount  of  time  involved  in  issuing  a  Request  for  Proposals.  He  stated  that  the  Municipal 
Railway  had  to  keep  the  contract  with  Burns  Security  for  the  remaining  part  of  the  year. 

Commissioner  Normandy  asked  about  the  possibility  of  switching  to  another  contractor.  Mr. 
Chin  responded  that  there  would  be  an  increase  in  costs.  He  stated  that  he  would 
investigate  whether  the  contract  could  be  terminated  prior  to  October  1995,  the  contract 
termination  date. 

Commissioner  Jefferson  suggested  pursuing  the  hiring  of  additional  management  staff  to 
oversee  the  security  function  at  the  Municipal  Railway  immediately. 


94-44 


Service  Availability  and  Maintenance 


Philip  H.  Adams,  Deputy  General  Manager  of  Maintenance,  Municipal  Railway,  discussed  the 
budget  proposals  for  maintenance.  Mr.  Adams  stated  that  the  recommended  funding  level 
for  maintenance  included  $300,000  to  cover  the  anticipated  budget  shortfall  in  the  current 
year.  He  said  that  the  materials  and  supplies  budget  included  the  estimated  cost  of 
additional  parts  and  maintenance  requirements  for  the  new  fleet  of  vehicles  that  are  coming 
next  year.  Over  the  next  two  years,  the  department  will  receive  $270  million  worth  of  new 
equipment. 

He  stated  that  the  total  funding  requested  for  maintenance  is  $3,598  million  ($2,239  for 
service  availability  and  $1,359  million  for  maintenance  programs). 

Johnny  B.  Stein,  General  Manager,  Municipal  Railway,  responded  to  President  Yu's  question, 
that  the  current  level  of  service  is  95.5%  of  scheduled  service,  2.5%  is  due  to  maintenance 
and  2%  is  due  to  lack  of  operators. 

Frederic  A.  Howell,  Assistant  General  Manager,  Bureau  of  Finance,  requested  that  the 
Commission  add  to  the  new  programs  budget  for  the  Municipal  Railway  the  cost  for  Health 
&  Safety's  support  of  the  Municipal  Railway's  Injury  and  Illness  Prevention  Program 
($369,340)  and  the  costs  incurred  by  the  Bureau  of  Finance  associated  with  the  Cable  Car 
Ticket  Program  and  removal  of  Autelca  ticket  machines  ($1 13,755).  These  additions  would 
bring  the  total  new  programs  budget  to  $12,371,003. 

Larry  Martin,  International  Vice  President,  Transport  Workers  Union,  expressed  his  support 
of  changes  in  Muni's  security  program.  He  stated  that  MOUs  would  not  be  reopened.  He 
pointed  out  that  there  would  be  additional  costs  associated  with  new  drug  rehabilitation 
requirements.  Johnny  Stein  stated  that  it  is  not  mandatory  for  the  City  to  pay  for  drug 
rehabilitation  of  employees. 

Commissioner  Jefferson  suggested  that  the  Commission  consider  setting  a  policy  regarding 
employees  found  positive  for  drugs.  Larry  Martin  said  that  this  would  require  "meet  and 
confer"  with  the  unions. 

Michael  Cook,  Local  1305,  representing  auto  mechanics,  commented  that  their  members 
gave  up  premium  pay  to  implement  a  preventive  maintenance  program.  He  said  that  there 
were  still  no  staff  resources  nor  materials  and  supplies  to  implement  the  preventive 
maintenance  program. 

Alice  Fialkin,  Transport  Workers  Union,  Local  200,  commented  that  there  was  a  shortage  of 
street  supervisors  and  urged  the  Commission  to  reexamine  the  $11.8  million  proposal  and 
add  15  street  supervisors. 


94-45 


m 


James  Bryant,  Local  790,  spoke  opposing  the  budget  proposed  for  the  Municipal  Railway. 
He  urged  the  Commission  to  reinstate  the  14  clerical  positions  that  were  taken  out  of  the 
budget. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  approve  the  baseline  budget 
for  the  Municipal  Railway  for  Fiscal  Year  1994-95  in  the  amount  of  $282,089,919.  The 
motion  passed  unanimously. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  adopt  the  program  changes 
proposed  for  the  Municipal  Railway  for  Fiscal  Year  1994-95.  The  motion  passed 
unanimously. 


********************************** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  6:00  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


94-0054 


RESOLUTION  No 


RESOLVED r   That  the  budget  estimate  for  the  Municipal  Railway 
baseline,    including  the  Facilities  Maintenance  and  TIDF  Operating 
requests  for  1994-95  as  prepared  by  the  General  Manager  of  the 
Public  Utilities  Commission  in  accordance  with  instructions  from 
the  Mayor's  Office  and  the  Controller,    and  on  file  with  the 
Director  of  Finance  of  the  Public  Utilities  Commission,  and 
pursuant  to  the  Public  Hearing,    is  hereby  approved  in  the  amount 
of  $282,089,919;   and  be  it 

FURTHER  RESOLVED,   That  the  General  Manager  of  the  Public 
Utilities  Commission  or  the  Director  of  Transportation,  as 
appropriate,    is  authorized  to  make  technical  adjustments  as  may 
be  necessary;   and  be  it 

FURTHER  RESOLVED,    That  the  General  Manager  of  the  Public 
Utilities  Commission  or  the  Director  of  Transportation,  as 
appropriate,    is  authorized  to  adjust   salaries   in  accordance  with 
amendments  to  the  Annual  Salary  Ordinance  and  mandatory  fringe 
benefits  in  accordance  with  the  Controller's  instructions;   and  be 
it 

FURTHER  RESOLVED,    That  the  budget  estimates  shall  be  filed 
with  the  Controller  in  accordance  with  the  provisions  of  Charter 
Section  6.200. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUftBY  281994 


PUBLIC  UTILITIES  COMMISSION 

>F  SAN  FRANCISCO 

94-0055 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED r   That  the  Municipal  Railway  New  Programs  Budget 
Request  for  1994-95  as  directed  by  the  General  Manager  of  the 
Public  Utilities  Commission  in  accordance  with  instructions  from 
the  Mayor's  Office  and  the  Controller,   and  on  file  with  the 
Director  of  Finance  of  the  Public  Utilities  Commission,  and 
pursuant  to  the  Public  Hearing,    is  hereby  approved;   and  be  it 

FURTHER  RESOLVED,    That  the  General  Manager  of  the  Public 
Utilities  or  the  Director  of  Transportation,   as  appropriate,  is 
authorized  to  submit  New  Programs  requests  as  a  supplemental 
budget  if  requested  by  the  Mayor's  Office;   and  be  it 

FURTHER  RESOLVED,   That  the  General  Manager  of  the  Public 
Utilities  Commission  or  the  Director  of  Transportation,  as 
appropriate,    is  authorized  to  make  technical  adjustments  as  may 
be  necessary;   and  be  it 

FURTHER  RESOLVED,    That  the  General  Manager  of  the  Public 
Utilities  Commission  or  the  Director  of  Transportation,  as 
appropriate,    is  authorized  to  adjust  salaries  in  accordance  with 
amendments  to  the  Annual  Salary  Ordinance  and  mandatory  fringe 
benefits  in  accordance  with  the  Controller's  instructions;   and  be 
it 

FURTHER  RESOLVED,   That  the  budget  estimates  shall  be  filed 
with  the  Controller  in  accordance  with  the  provisions  of  Charter 
Section  6.200. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meetins  of        FEBRUARY  281994 


Secretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
March  8,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
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2:15  p.m. 

Vice  President  Michael  E.  Hardeman,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 

President  Kay  K.  Yu  and  Commissioner  James  D.  Jefferson 


Vice  President  Hardeman  presided. 

On  motion  of  Commissioner  Miller,  seconded  by  Commissioner  Normandy,  the  Minutes  of 
the  Regular  Meeting  of  February  22,  1994  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0056  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Water  Department  totaling  $73,422.53. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


Call  to  Order: 

Present: 

Excused: 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0057  BF       Approving  collection  of  charges  from  miscellaneous  debtors  for 

damages  against  the  Municipal  Railway  in  the  amount  of 
$31 ,556.64  for  the  month  of  January  1994. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 
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On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

Authorizing  the  Department  of  Public  Works  to  install  19  high 
pressure  sodium  vapor  street  lights  in  the  Sutro  Heights  area  in 
accordance  with  Section  25.1  of  the  Administrative  Code. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 

On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

Authorizing  the  Department  of  Public  Works  to  install  16  high 
pressure  sodium  vapor  street  lights  on  Eighth  Avenue  between 
Moraga  and  Ortega  Streets  in  accordance  with  Section  25.1  of  the 
Administrative  Code. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  modify  and  execute  the  Third  Amendment  to  the  professional 
services  agreement  with  Manna  Consultants,  Inc.,  to  provide 
hydrological  consulting  services,  increasing  the  contract  amount  by 
$200,000,  for  a  total  contract  amount  not  to  exceed  $370,000. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  modify  and  execute  the  Second  Amendment  to  the  agreement 
with  Metzger,  Hollis,  Gordon  &  Mortimer,  for  legal  services, 
increasing  the  contract  amount  by  $760,000,  for  a  total  contract 
amount  of  $1,409,000  and  extending  the  term  of  the  contract  to 
June  30,  1995. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


94-49 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 


94-0062  UEB      Approving   Amendment   No.    1    to  the  professional  services 

agreement  with  Woodward-Clyde  Consultants  extending  the 
contract  completion  time  from  April  1 ,  1 993  to  September  30,  1 995 
to  provide  additional  services  for  the  Eleanor  Dam  Repair  Study  at 
no  additional  cost. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0063  UEB     Approving  the  transfer  of  $270,000  from  Hetch  Hetchy  Project  774- 

01,  Old  Moccasin  Powerhouse  Rehabilitation,  to  Project  873-02, 
Priest  Reservoir  Diversion  Channel,  to  fund  additional  construction 
management  and  construction  contract  services  for  the  Priest 
Reservoir  Diversion  Channel. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0064  BPT      Ratifying  and  approving  the  non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of  the 
Public  Utilities  Commission  for  the  month  of  January  1994. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0065  GM       Expressing  appreciation  to  Victor  G.  Makras  for  his  contributions  as 

a  Member  of  the  Public  Utilities  Commission. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 
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On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 


94-0066  GM       Authorizing  the  Public  Utilities  Commission  General  Manager  to 

negotiate  with  the  National  Park  Service  for  provision  of  utility 
services  to  the  Presidio  on  a  cost  reimbursement  basis. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

GM  Authorizing  the  Public  Utilities  Commission  General  Manager  to 
submit  comments  to  the  Environmental  Protection  Agency 
regarding  their  proposed  rule:  "Water  Quality  Standards  for 
Surface  Waters  of  the  Sacramento  River,  San  Joaquin  River,  and 
San  Francisco  Bay  and  Delta  of  the  State  of  California"  and  to 
participate  in  a  joint  letter  with  the  California  Urban  Water  Agencies 
to  the  Environmental  Protection  Agency  regarding  the  proposed 
rule. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

HH  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  enter  into  an  agreement  with  the  Modesto  and  Turlock  Irrigation 
Districts  for  a  temporary  increase  in  the  City's  maximum  allowable 
Water  Bank  credit  in  New  Don  Pedro  reservoir  of  35,000  acre  feet. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 
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On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 


94-0069  UEB      Rejecting  the  bids  received  for  Water  Department  Contract  No. 

WD-2159,  Forest  Hill  Concrete  Tank  Interior  Coating,  from 
Mendelian  Construction,  Inc.  and  from  Pan-Marine  Constructors, 
Inc.;  and  authorizing  readvertisement  for  Water  Department 
Contract  No.  WD-2159R,  Forest  Hill  Concrete  Tank  Interior 
Coating. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0070  UEB     Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

execute  Amendment  No.  3  to  the  Professional  Services  Agreement 
with  Leedshill-Herkenhoff,  Inc.  to  provide  additional  consulting 
services  for  the  Lower  Crystal  Springs  Dam  Abutment  Protection 
Project,  for  a  total  cost  not  to  exceed  $1 13,140.00. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************ 


ANNOUNCEMENT 

The  Commission  met  in  Executive  Session  immediately  prior  to  today's  meeting  from  12:10 
p.m.  to  2:00  p.m..  No  action  was  taken  by  the  Commission  in  the  following  cases:  Federal 
Energy  Regulatory  Commission  (FERC)  Project  No.  2299,  Bay-Delta  Hearings  -  D-1630,  and 
Stanislaus  County  v.  PG&E,  Case  No.  CV-F  93-5866  OWW,  U.S.  District  Court,  Eastern 
District  of  California. 

Commissioner  Miller  made  a  motion  not  to  disclose  the  discussion  during  the  Executive 
Session.  Commissioner  Normandy  seconded.  The  motion  passed  unanimously. 


*************************** 
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Resolution  No.  94-0066:  Authorizing  the  Public  Utilities  Commission  General  Manager  to 
negotiate  with  the  National  Park  Service  for  provision  of  utility  services  to  The  Presidio. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  advised  the  Commission  that 
staff  had  not  submitted  a  bid  to  the  National  Park  Service  to  supply  power  to  The  Presidio. 
He  indicated  that  the  resolution  before  the  Commission  at  today's  meeting  authorizes  staff 
to  negotiate  provision  of  utility  services  to  The  Presidio  and  to  allocate  existing  engineering 
resources. 

Mr.  Moran  stated  that  the  National  Park  Service  would  issue  a  Request  for  Proposal  (RFP) 
for  utility  services  to  The  Presidio.  Staff  would  return  to  the  Commission  to  obtain  approval 
to  respond  to  the  RFP. 

Mr.  Moran  commented  that  the  staff's  objective  in  this  process  is  to  provide  service  to  The 
Presidio  to  make  it  economically  viable  as  a  national  park  and  to  do  so  without  impacts  to 
the  City's  general  fund.  He  pointed  out  that  if  PUC  were  to  sell  power  to  The  Presidio  he 
would  like  to  make  sure  that  the  action  would  not  disadvantage  the  general  fund  and  that  the 
department  could  recover  the  opportunity  costs  normally  charged  to  other  customers.  He 
stated  that  he  would  not  want  to  realize  profits  from  this  arrangement  given  the  importance 
of  The  Presidio  and  the  City's  long  term  relationship  with  the  National  Park  Service. 

Commissioner  Normandy  made  a  motion  to  adopt  the  resolution,  seconded  by  Commissioner 
Miller.  The  motion  passed  unanimously. 

Resolution  No.  94-0067:  Authorizing  the  Public  Utilities  General  Manager  to  submit 
comments  to  the  Environmental  Protection  Agency  regarding  their  proposed  rule:  "Water 
Quality  Standards  for  Surface  Waters  of  the  Sacramento  River,  San  Joaquin  River,  and  San 
Francisco  Bay  and  Delta  of  the  State  of  California"  and  to  participate  in  a  joint  letter  with  the 
California  Urban  Water  Agencies. 

Dan  Steiner,  consultant,  gave  an  informational  presentation  concerning  the  Environmental 
Protection  Agency's  (EPA)  proposed  rules  for  the  Bay  Delta  Estuary.  He  showed  the  location 
and  vicinity  maps  of  the  estuary  with  an  overhead  projector. 

Mr.  Steiner  stated  that  EPA  was  proposing  three  elements  of  criteria  for  the  protection  of  the 
Bay-Delta  Estuary;  they  are  maintaining  estuarine  habitats  relating  to  the  salinity  of  the  water, 
fish  spawning  for  striped  bass  in  the  San  Joaquin  River,  and  maintaining  a  cold  water  habitat 
for  fish  migration.  He  stated  that  the  modifications  the  City  would  be  suggesting  are  refining 
frequencies  of  salinity  in  the  Suisun  Bay  area,  removing  salmon  and  stripe  bass  spawning 
index  and  leaving  management  of  these  species  to  the  appropriate  agencies  in  the  area. 
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Mr.  Moran  commented  that  he  believed  that  PUC's  recommendations  would  provide  the  full 
level  of  intended  environmental  protection  with  the  least  cost  in  terms  of  water.  He  indicated 
that  the  salmon  and  bass  indexes  should  be  left  with  existing  regulatory  agencies. 

Commissioner  Miller  moved  to  adopt  the  resolution.  Commissioner  Normandy  seconded. 
The  motion  passed  unanimously. 

Item  No.  (13):  Presentation  by  the  Bureau  of  Energy  Conservation  on  overcoming 
institutional  barriers  inhibiting  energy  conservation  in  local  government  facilities. 

Doug  Johnson,  Project  Manager,  Bureau  of  Energy  Conservation,  reported  that  staff 
identified  policy,  awareness  and  budget  as  the  three  major  institutional  barriers  faced  by 
energy  offices  in  trying  to  improve  energy  efficiency  of  local  government  facilities.  Mr. 
Johnson  further  explained  that  there  is  a  lack  of  incentives  to  departments  to  save  energy, 
a  lack  of  policy  to  complement  the  work  the  departments  are  doing,  and  low  maintenance 
budgets. 

Mr.  Johnson  reported  that  staff  developed  the  Energy  Management  Action  Plan  (EMAP) 
which  addressed  institutional  barriers  and  provided  strategies  to  overcome  the  barriers.  He 
advised  that  the  Bureau  of  Energy  Conservation  is  currently  working  with  the  Purchasing 
Department  to  obtain  a  term  purchase  contract  with  a  supplier  of  energy  efficient  lighting 
systems.  The  Bureau  also  started  distributing  its  newsletter,  "Energy  News,"  as  an 
educational  or  promotional  tool  to  raise  awareness  of  other  departments  concerning  energy 
conservation. 

Mr.  Moran  stated  that  Hetch  Hetchy  had  funded  large  scale  projects  through  the  Bureau  of 
Energy  Conservation  and  had  maintained  funding  for  those  projects  such  as  boiler  upgrades 
and  retrofits  throughout  the  City. 

Mr.  Moran  commented  that  staff  was  looking  at  ways  to  encourage  department  managers 
save  energy.  He  stated  that  the  Commission  sets  rates  which  could  be  used  to  influence 
department  heads  to  conserve  energy. 

Commissioner  Hardeman  directed  John  Deakin  to  prepare  a  resolution  encouraging  all 
department  heads  to  adopt  the  energy  conservation  plan  with  recommended  additional 
incentives  for  the  departments  to  save  energy. 

Lawrence  T.  Klein,  Deputy  General  Manager,  Hetch  Hetchy,  stated  that  in  next  year's  budget 
Hetch  Hetchy  would  be  proposing  the  development  of  a  power  rate  program  to  encourage 
participation  by  all  City  departments  in  energy  conservation. 

John  P.  Mullane,  General  Manager,  Water  Department  suggested  including  the  Water 
Department's  Water  Conservation  staff  in  discussions  regarding  energy  conservation. 
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Resolution  No.  94-0068:  Authorizing  the  General  Manager  of  the  Public  Utilities  to  enter  into 
an  agreement  with  the  Modesto  and  Turlock  Irrigation  Districts  for  a  temporary  increase  in 
the  City's  maximum  allowable  Water  Bank  credit  in  New  Don  Pedro  reservoir. 

Lawrence  T.  Klein,  Deputy  General  Manager,  Hetch  Hetchy,  reported  that  the  temporary 
agreement  would  allow  the  City  to  put  up  to  35,000  acre  feet  of  water  into  the  new  Don 
Pedro  reservoir  that  would  remain  in  the  City's  account.  He  stated  that  this  would  allow 
Hetch  Hetchy  to  generate  excess  energy  in  March  when  it  has  a  higher  value.  He  said  that 
the  City  would  make  $280,000  from  the  agreement. 

Commissioner  Normandy  moved  to  adopt  the  resolution.  Commissioner  Miller  seconded. 
The  motion  passed  unanimously. 

Item  No.  (15):  Presentation  on  Comprehensive  Watershed  Management  Policy  and  Plans. 

John  P.  Mullane,  General  Manager,  Water  Department,  reported  that  they  are  halfway 
through  this  four-year  project. 

David  Blau,  Principal  at  EDAW,  gave  a  slide  presentation  about  the  accomplishments,  status 
and  future  plans  for  the  project. 

Mr.  Blau  advised  that  there  was  a  considerable  interest  in  watershed  planning  for  a  number 
of  reasons  such  as:  significant  pressure  of  allowing  more  access  in  City-owned  watersheds 
for  other  usage;  concerns  in  protecting  water  quality  and  public  health;  more  environmental 
and  regulatory  requirements  regarding  plant  and  animal  species;  and,  the  Water  Department 
lands  are  producing  a  significant  amount  of  revenue  now.  He  said  that  they  were  trying  to 
prepare  a  framework  for  making  consistent  decisions  in  the  future  about  uses  compatible  with 
good  watershed  management. 

Mr.  Blau  showed  maps  of  the  Peninsula  and  Alameda  watersheds  and  the  locations  of 
reservoirs  in  the  watersheds.  He  stated  that  the  Peninsula  watershed  is  23,000  acres  and 
the  Alameda  watershed  is  40,000  acres.  He  showed  maps  and  charts  to  describe  each  use 
of  watershed  lands  and  explained  how  it  affects  water  quality. 

Mr.  Blau  discussed  the  three  levels  of  alternatives  being  developed  or  tested  for  use  as  the 
basis  for  the  program  level  Environmental  Impact  Reports  (EIRs)  that  would  be  prepared  for 
each  watershed.  Alternative  "A"  would  provide  the  highest  improvement  in  water  quality  with 
emphasis  on  ecological  resource  protection  and  enhancement.  Alternative  "B"  would  provide 
moderate  improvement  in  balancing  ecological  protection  and  public  access.  Alternative  "C" 
would  provide  light  improvement  in  water  quality  but  enhances  increased  public  access  and 
activities. 

Mr.  Mullane,  in  response  to  Commissioner  Miller's  inquiry,  stated  that  the  quality  of  water  in 
the  City's  watershed  is  very  high.  He  said  that  with  this  project  the  Water  Department  could 
maintain  that  high  level  of  quality  and  also  explore  other  uses  for  the  watershed. 
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Item  No.  (16):  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-833R.  Trolley  Pole 
Replacement  Project  in  the  amount  of  $441,317  to  King  C.  Electric. 

Staff  requested  continuance  of  this  item  to  allow  the  City  Attorney's  Office  time  to  review  a 
protest  to  the  award  of  the  contract.  Commissioner  Normandy  moved  to  continue,  seconded 
by  Commissioner  Miller.  The  motion  passed  unanimously. 


************************************ 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:      3:40  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0056 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 

Charles  &  93-W-0001-1 
Susie  Fitzer  $79,228.97 

Litigated : 

None 

Judgment : 
None 


N/A 


N/A 


07-07-93      PD  $73,422.53 


TOTAL  SETTLEMENT 


$73 ,422 . 53 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    ,.     ,         MARCH  81994 

at  its  meeting  of  


Secre tary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


94-0057 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  January  1994  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $29,978.14  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $1,578.50. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'         MARCH  81994 

at  its  meeting  of  


Secre ta ry,  Public  Utilities  CommiSsio) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No_94-()058 


WHEREAS ,   The  Department  of  Public  Works,    in  accordance  with 
Section  25.1  of  the  Administrative  Code,   has  submitted  to  this 
Commission  plan  for  installing  19  high  pressure  sodium  vapor 
street  lights  in  the  Sutro  Heights  Area;  and 

WHEREAS,   The  Bureau  of  Light,   Heat  and  Power,  after 
designing  and  reviewing  said  plan,   recommends  approval;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  approves  the 
Department  of  Public  Works'   proposal  for  underground  the 
utilities  and  relighing  the  Sutro  Heights  Area,   as  depicted  on 
Drawing  No.   BLHP-5000  with  the  provision  that  construction 
methods,   component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,   Heat  and  Power. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

h.     .         MARCH  81994 

at  its  meeting  of  


Secretary,  Public  Utilities  Comrmssic 


PUBLIC  UTILITIES  COMMISSION 

OTT  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0059 


WHEREAS,   The  Department  of  Public  Works,    in  accordance  with 
Section  25.1  of  the  Administrative  Code,   has  submitted  to  this 
Commission  plan  for  installing  16  high  pressure  sodium  vapor 
street  lights  on  Eighth  Avenue  between  Moraga  and  Ortega  Streets; 
and 

WHEREAS,   The  Bureau  of  Light,   Heat  and  Power,  after 
reviewing  said  plan,   recommends  approval;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  approves  the 
Department  of  Public  Works'   proposal  for  relighting  Eighth  Avenue 
between  Moraga  and  Ortega  Streets,   as  depicted  on  their  Drawing 
No.   56,510  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval  of 
the  Bureau  of  Light,   Heat  and  Power. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH         8  1994 


etary,  Public  Utilities  Commission 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESoLUt,oNno  _  94-0060 


WHEREAS,  Hetch  Hetchy's  ability  to  meet  its  water  delivery  obligations  is  enhanced  by 
computer  modeling,  and 

WHEREAS,  Staff  requires  assistance  in  computer  modeling  and  hydrological  analysis,  and 

WHEREAS,  The  Consultant  has  been  of  especial  value  in  support  of  the  ongoing  water 
litigation,  and  provided  engineering  studies  and  analyzes  as  requested,  and 

WHEREAS,  This  firm  is  an  integral  part  of  protecting  the  City's  water  rights,  and 

WHEREAS,  Hetch  Hetchy  Water  and  Power  desires  to  continue  to  retain  this  firm  for 
anticipated  future  needs;  and 

WHEREAS,  Anticipated  services  will  exceed  the  authorized  spending  level  of  the 
agreement,  and 

WHEREAS,  Funds  are  currently  available  in  the  Hetch  Hetchy  FY  93/94  operating 
budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  negotiate  and  execute  the  Third  Amendment  to  the  Agreement  with 
Manna  Consultants,  Inc  to  increase  their  funding  bv  $200,000,  for  a  contract  total  not  to  exceed 
$370,000. 


H01 1412 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH  8  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


REsou,T,oNNo  94-0061 


WHEREAS,  By  Resolution  No.  92-0306,  the  Public  Utilities  Commission  did 
enter  into  an  agreement  with  the  law  firm  of  Metzger,  Hollis,  Gordon  &  Mortimer  to 
provide  legal  services  to  the  Commission  in  the  upcoming  Federal  Energy  Regulatory 
Commission  (FERC)  hearing  on  New  Don  Pedro  Reservoir;  monitor  and  analyze 
federal  water  and  power  matters,  and  attend  to  related  matters  that  arise,  and 

WHEREAS,  The  PUC  General  Manager  and  the  City  Attorney's  Office  desires  to 
continue  the  services  of  this  law  firm  for  the  purpose  of  providing  the  above  described 
legal  services;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  Metzger, 
Hollis,  Gordon  &  Mortimer  and  such  funding  is  available  in  Hetch  Hetchy's  FY  93/94 
and  FY  94/95  Operating  Budgets;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  extend  the 
contract  term  of  this  agreement  to  June  30,  1995,  and  agrees  to  increase  the  contract 
total  by  $760,000  for  a  contract  total  not  to  exceed  $1 ,409,000;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  does  hereby  authorize  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the  Second  Amendment 
to  Agreement  with  Metzger,  Hollis,  Gordon  &  Mortimer 


H011414 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH      8 1994 

at  its  meeting  of  


Secretary,  Public  Utilities  Comrj/issi* 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


94-0062 


WHEREAS,  An  Agreement  between  the  City  and  Woodward-Clyde 
Consultants  was  entered  into  on  April  1,  1991  to  perform  a 
stability  evaluation  of  Eleanor  Dam;  and 

WHEREAS,  The  Consultant  satisfactorily  completed  its 
evaluation  and  submitted  its  Final  Conceptual  Engineering  Study  to 
Hetch  Hetchy  and  UEB;  and 

WHEREAS,  Additional  services  of  the  Consultant  is  necessary 
to  provide  technical  support  to  the  City;  and 

WHEREAS,  Unexpended  funds  are  available  in  the  original 
agreement  in  Project  695-01  Eleanor  Dam  Repairs;  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Amendment  No.  1  to 
request  Woodward-Clyde  Consultants  to  provide  additional 
Professional  Services  to  the  City  and  to  extend  the  professional 
services  contract  completion  time  from  April  1,  1993  to  September 
30,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  MARCH  81994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No.  9  4  -  0  0  6  3 


WHEREAS,  Construction  of  the  Priest  Reservoir  Diversion 
Channel  was  substantially  completed  on  December  2,  1993;  and 

WHEREAS,  Additional  costs  were  incurred  for  UEB  Engineering 
and  Construction  Management  and  for  the  construction  contract 
services  resulting  in  a  project  budget  deficit  of  approximately 
$270,000;  and 

WHEREAS,  Funds  are  available  in  Project  774-01  Old  Moccasin 
Powerhouse  -  Rehabilitation  to  transfer  to  Project  873-02,  now, 
therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  transfer  of 

$270,000     from     Project  774-01,     Old     Moccasin  Powerhouse 

Rehabilitation  to  Project  873-02,  Priest  Reservoir  Diversion 
Channel . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH      8 1994 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commiyfion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0064 

RESOLUTION  No.  


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  Manager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  appointments  and  removals  therefrom  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,  PUC;  and 


WHEREAS,  the  General  Manager,  PUC,  has  requested 
commission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  January,  1994. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH      8 1994 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Comfhiss, 


PUBLIC  UTILITIES  COI 


CTTY  ANO  COUNTY  OF  SAN  FRANCISCO 

94-0065 

RESOLUTION  No  

WHEREAS,  Victor  G.  Makras  was  appointed  to  the  Public  Utilities  Commission  by  Mayor 
Art  Agnos  on  December  30,  1991  ;  and 


WHEREAS,  Victor  G.  Makras  brought  to  the  Commission  an  invaluable  background  as  a  San 
Francisco  Bay  Area  real  estate  broker  and  experience  in  City  government  as  past  President  of 
the  San  Francisco  Board  of  Permit  Appeals;  and 


WHEREAS,  During  his  tenure  on  the  Commission,  he  applied  the  same  principles  that  had 
made  him  a  successful  businessman  to  the  operations  of  the  San  Francisco  Water  Department, 
Hetch  Hetchy  Water  and  Power,  and  the  San  Francisco  Municipal  Railway;  and 

WHEREAS,  He  served  with  distinction  and  was  responsible  for:  initiating  a  course  of  action 
that  will  save  San  Francisco  water  rate  payers  the  expense  of  constructing  new  filtration 
facilities  at  an  estimated  cost  of  over  one-half  billion  dollars;  initiating  the  Municipal 
Railway  Clean  and  On  Time  Program;  increasing  the  City's  revenues  from  the  Public  Utilities 
Commission's  real  estate  holdings;  and  developing  new  revenues  through  the  cable  car 
marketing  program;  and 

WHEREAS.  His  term  on  the  Commission  expired  January  15,  1994;  now,  therefore,  be  it 


RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby  express  their 
appreciation  to  Victor  G.  Makras  for  his  many  contributions  as  a  member  of  the  Public 
Utilities  Commission  and  for  his  dedicated  service  to  the  people  of  the  City  and  County  of 
San  Francisco;  and  be  it 


FURTHER  RESOLVED,  The  Public  Utilities  Commission  extends  its  best  wishes  to  Victor 
G.  Makras  for  continued  success  in  his  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  meeting  «f  MARCH  81994 


Secretary,  Public  Utilities  Commfssio 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0066 


RESOLUTION  No. 


WHEREAS,  The  National  Park  Service  is  reviewing  the  manner  in  which 
utility  services  are  provided  to  the  Presidio;  and 

WHEREAS.  The  City  and  County  of  San  Francisco  is  working  with  the 
National  Park  Service  to  make  the  conversion  of  the  Presidio  to  a  National  Park 
economically  feasible;  and 

WHEREAS,  There  are  benefits  to  the  City  and  County  of  San  Francisco 
and  the  National  Park  Service  in  the  coordinated  management  of  its  water 
resources;  and 

WHEREAS.  There  is  a  unique  and  longstanding  relationship  between 
the  City  and  the  National  Park  Service;  now.  therefore,  be  it 

RESOLVED.  That  the  San  Francisco  Public  Utilities  Commission  does 
hereby  authorize  the  General  Manager  of  Utilities  to  negotiate  with  the 
National  Park  Service  for  the  provision  of  utility  services;  and  be  it  further 

RESOLVED.  That  such  services  be  provided  to  the  National  Park  Service 
subject  to  reimbursement  of  direct,  indirection,  capitalization  and  risk  costs; 
and  be  it  further 

RESOLVED.  That  the  Public  Utilities  Commission  General  Manager  is 
authorized  to  commit  budgeted  engineering,  technical  and  legal  resources  to 
the  preparation  of  a  bid  if,  and  as,  appropriate. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   MARCH       8  1994  


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0067 

RESOLUTION  No  


WHEREAS,  On  January  6,  1994  the  Environmental  Protection  Agency 
issued  a  proposed  rule:   "Water  Quality  Standards  for  Surface  Waters  of  the 
Sacramento  River.  San  Joaquin  River,  and  San  Francisco  Bay  and  Delta  of 
theState  of  California,"  (40CFR  part  131  [OL-FRL-4783-6]);  and 

WHEREAS.  Comments  on  the  proposed  rule  must  be  submitted  to  the 
Environmental  Protection  Agency  by  March  11.  1994;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  it's 
General  Manager  to  submit  comments  on  behalf  of  the  Public  Utilities 
Commission  regarding  this  proposed  rule;  and  be  it  further 

RESOLVED,  That  the  members  of  the  Commission  also  authorize  the 
General  Manager,  Public  Utilities  Commission  to  participate  in  a  joint  letter 
with  the  California  Urban  Water  Agencies  to  the  Environmental  Protection 
Agency  regarding  the  proposed  rule. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH         8  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   94  "00  68 


WHEREAS,  Hetch  Hetchy  generation  is  limited  because  of  the  need  to  conserve 
water  and  the  existence  of  a  full  Water  Bank  in  New  Don  Pedro  Reservoir;  and 

WHEREAS,  A  temporary  increase  of  35,000  acre  ft  in  the  capacity  of  the  Water 
Bank  would  permit  the  generation  and  sale  in  March  of  70,000  MWHs  of  excess  energy 
without  jeopardizing  the  City's  ability  to  recover  the  water  for  use  in  a  drought;  and 

WHEREAS,  In  the  absence  of  a  temporary  increase  in  the  Water  Bank  capacity 
this  generation  would  occur  in  April  or  May  when  its  value  would  be  lower,  and 

WHEREAS,  The  total  increase  resulting  from  this  early  generation  is  estimated 
to  be  $560,000;  and 

WHEREAS,  The  agreement  calls  for  the  benefits  to  be  shared  between  the 
parties;  and 

WHEREAS,  The  benefit  to  the  District  in  the  proposal  agreement  is  $280,000; 

and 

NOW  THEREFORE,  Be  it  resolved  that  the  General  Manager  of  the  Public 
Utilities  Commission  is  authorized  to  enter  into  a  agreement  with  the  Modesto  and 
Turlock  Irrigation  Districts  for  a  temporary  increase  in  the  City's  maximum  allowable 
Water  Bank  credit  in  New  Don  Pedro  reservoir  of  35,000  acre  feet. 


H011000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  MARCH  8  1994 


Secretary,  Public  Utilities  Comrmssic 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0069 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2159,  Forest 
Hill  Concrete  Tank  Interior  Coating,  sprayed-on  interior  coatings  will  be 
applied  to  all  surfaces  within  the  San  Francisco  Water  Department  storage 
tank.  In  addition,  a  new  ladder  safety  system  will  be  installed  as  part  of 
this  contract;  and 

WHEREAS,  On  October  5,  1993,  one  bid  was  received  from 
Mendelian  Construction,  Inc.,  in  the  amount  of  $57,000.00  and  one  bid 
was  received  from  Pan-Marine  Constructors,  Inc.,  in  the  amount  of 
$69,625.00;  and 

WHEREAS,  The  staff  recommends  that  the  Public  Utilities 
Commission  reject  these  bids  and  authorize  readvertisement  due  to 
omissions  in  the  Contract  Documents;  and 

WHEREAS,  The  funds  for  this  work  are  available  in  San  Francisco 
Water  Department  Appropriation  32-001,  Project  Work  Phase  812-01, 
Forest  Hill  Concrete  Interior  Coating;  and 

WHEREAS,  This  project  is  considered  to  be  categorically  exempt 
from  the  California  Environmental  Quality  Act  (CEQA)  under  Class  1  (b)  as 
set  forth  in  the  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980,  and  April  16,  1981;  therefore  be  it 

RESOLVED,  That  this  Commission  rejects  the  bids  received  for 
Water  Department  Contract  No.  WD-2159  from  Mendelian  Construction, 
Inc.,  1485  Bayshore  Boulevard,  Suite  480,  San  Francisco,  California 
94124,  for  the  bid  amount  of  $57,500.00,  and  from  Pan-Marine 
Constructors,  Inc.,  Pier  33,  San  Francisco,  California  94111,  for  the  bid 
amount  of  $69,625.00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
readvertisement  for  Water  Department  Contract  No.  WD-2159R,  Forest 
Hill  Concrete  Tank  Interior  Coating. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH      8 1994 


at  its  meeting  of . 


Secretary,  Public  Utilities  CommJsio 


IF  SAN  FRANCISCO 

94-0070 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  This  Commission,  by  Its  Resolution  No.  87-0278,  adopted 
July  14,  1987,  authorized  the  Manager,  Utilities  Engineering  Bureau,  to 
negotiate  and  execute  an  agreement  with  Leedshill-Herkenhoff,  Inc. 
(Consultant)  tor  an  amount  ot  One  Hundred  and  Ten  Thousand  Dollars 
($110,000)  to  conduct  an  operational  study  of  the  Lower  Crystal  Springs 
Dam;  and 

WHEREAS,  The  City  had  the  right  to  exercise  an  option  to  study  and 
design  additional  safety  measures  recommended  by  the  operational 
study;  and 

WHEREAS,  The  Consultant  and  Division  of  Safety  of  Dams  have 
determined  from  the  study  that  the  abutments  of  the  Lower  Crystal  Springs 
Dam  need  to  be  protected;  and 

WHEREAS,  The  City  had  exercised  its  option  and  amended  the 
existing  agreement  under  Amendment  No.  2  to  prepare  plans  and 
specifications  to  protect  the  abutments  of  the  Lower  Crystal  Springs  Dam; 
and 

WHEREAS,  The  City  desires  to  study  additional  alternatives  to  protect 
the  abutments  of  the  dam,  conduct  additional  related  hydraulic 
modeling,  seismic  dynamic  analysis  and  environmental  studies;  and 

WHEREAS.  It  Is  necessary  to  amend  the  Agreement  with  Leedshill- 
Herkenhoff,  Inc.  to  include  said  work;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  execute  Amendment  No.  3  in  the  amount 
not  to  exceed  $113,140. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of . 


tie  foregoing  resolution 

MARCH      8 1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION   

C/TY  AND  COUNTY  OF  SAN  FRANCISCO 

FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


March  18,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  March  22,  1994  at  1:45  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California  to  discuss  attorney-client  matters  in  the  case  of  Stacy  &  Witbeck  v.  CCSF,  et.al., 
Superior  Court  No.  941-085  in  accordance  with  Government  Code  Section  54956.9(a)  and 
Charter  Section  3.500(f)(2). 


Romaine  A.  Boldridge 
Secretary 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
March  22,  1994 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-57 


Call  to  Order:        2:10  p.m. 

Present:  President    Kay    K.    Yu,    Vice    President    Michael    E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the  Special 
Meeting  of  February  28,  1994  were  approved. 

On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Miller,  the  Minutes  of 
the  Regular  Meeting  of  March  8,  1994  were  approved. 

Tapes  of  the  meetings  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0071  UEB      Accepting  the  work  performed  under  Municipal  Railway  Contract 

No.  MR-888,  No.  30  Stockton  Line  -  Trolley  Coach  Overhead 
Reconstruction,  as  satisfactorily  completed;  approving  final  credit 
modification  in  the  amount  of  $223,833.77  for  a  total  contract 
amount  of  $4,289,092.30;  and  authorizing  final  payment  of 
$26,076.05  to  the  contractor,  Abbett-Yick. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-58 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 


94-0072  UEB      Accepting  the  work  performed  under  San   Francisco  Water 

Department  Contract  No.  WD-2089R,  12-  and  8-Inch  Ductile  Iron 
Main  Installation  in  Powell  Street  between  Lombard  and  Jefferson 
Streets  and  Mason  Street  between  Lombard  and  Chestnut  Streets, 
as  satisfactorily  completed;  approving  debit  Contract  Modification 
No.  2  in  the  amount  of  $13,509.00;  and  authorizing  final  payment 
in  the  amount  of  $25,019.16  to  the  contractor,  P&J  Utility  Co. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0073  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD- 

2155R,  McLaren  Pump  Station  Standby  Generator  and  Related 
Work,  in  the  amount  of  $561,812  to  Cresci  Electric,  Inc. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0074  UEB     Approving  the  transfer  of  $409,000  from  Millbrae  SCADA/WS&TD 

Building  Project  and  $36,500  from  Millbrae  Corrugated  Metal 
Building  Demolition  Project  for  a  total  of  $445,500  to  Millbrae 
Shops  Phase  2B  projects. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0075  UEB     Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2150, 

8-Inch  Ductile  Iron  Main  Installation  in  23rd  Street  between  Mission 
Street  and  Potrero  Avenue,  and  16-Inch  Feeder  Main  Installation 
in  Shotwell  Street  between  23rd  and  21st  Streets. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-59 


On  motion  of  President  Yu.  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0076  MR        Commending  John  T.  Corser  for  his  untiring  efforts  in  promoting 

the  use  of  public  transit  in  the  Bay  Area  and  for  his  exemplary 
service  to  the  Municipal  Railway  and  the  City  and  County  of  San 
Francisco. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0077  MR       Authorizing  the  transfer  of  $385,000  in  surplus  funds  from 

Payments  to  BART,  Training,  and  Bureau  of  Light,  Heat  &  Power 
accounts  to  Security  and  Revenue  Division  Materials  and  Supplies 
accounts. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted: 

94-0078  MR       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  seek  approval  from  the  Civil  Service  Commission  for  various 
personal  services  contracts  required  for  the  repair  and  restoration 
of  13  diesel  coaches. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0079  MR       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  execute  an  agreement  with  San  Mateo  County  Transit  District  to 
purchase  59  diesel  coaches  for  $3,800  each. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-60 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

94-0080  HH       Recommending  to  the  Board  of  Supervisors  a  supplemental 

appropriation  in  the  amount  of  $4,000,000.00  to  fund  power 
purchase  for  the  remainder  of  fiscal  year  1993-94. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0081  WD      Designating  Tuesday,  April  12,  1994  at  2:00  p.m.  in  Room  282, 

City  Hall,  San  Francisco,  California,  as  the  date,  time  and  place  to 
hold  a  public  hearing  to  consider  proposals  for  rate  adjustment  for 
water  service  and  water  supplied  by  the  San  Francisco  Water 
Department  to  its  retail  and  wholesale  customers  and  for  fee 
adjustments  for  various  permits  and  services. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0082  UEB      Authorizing  execution  of  Modification  No.  7  to  the  professional 

services  agreement  with  Booz-Allen  and  Hamilton,  Inc.  to  provide 
engineering  services  for  the  procurement  of  additional  17  new  light 
rail  vehicles,  in  the  amount  not  to  exceed  $575,000;  and  extending 
the  contract  completion  date  from  April  30,  1996  to  September  30, 
1996. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-61 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0083  UEB      Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

negotiate  and  execute  Contract  Modification  No.  3  to  Municipal 
Railway  Contract  No.  MR-893,  with  A  &  K  Railroad  Materials  Inc., 
to  fabricate  and  deliver  the  south  crossover  tracks,  for  an  amount 
not  to  exceed  $350,000.00  to  complete  the  19th  Avenue 
Improvement  Project  -  Phase  II. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS 

President  Yu  reported  that  she  and  Commissioner  Jefferson  attended  the  American  Public 
Transit  Association  (APTA)  Legislative  Conference  in  Washington,  D.C.  from  March  5  through 
March  8, 1 994.  They  met  with  representatives  from  the  nine  agencies  within  the  Metropolitan 
Transportation  Commission  Region  and  they  agreed  to  conduct  a  round  robin  hosts  of 
meetings  where  issues  that  are  of  mutual  concern  would  be  discussed.  The  first  meeting  of 
the  group  would  be  held  in  San  Francisco  in  April  1994  where  they  will  discuss  the  BART 
Extension  project  and  other  issues. 

President  Yu  stated  that  they  also  met  with  the  Senate  Appropriations  Committee  and 
discussed  the  possibility  of  using  grant  money  for  operations  such  as  maintenance  repairs, 
parts  procurement,  and  start-up  costs. 

Commissioner  Jefferson  reported  that  he,  President  Yu  and  Kathleen  Kelley  of  the  PUC 
Finance  staff  also  met  with  Supervisor  Bill  Maher  and  Brigid  Hynes-Cherin  of  the  San 
Francisco  County  Transportation  Authority,  and  staff  from  the  Federal  Transportation 
Authority  regarding  Bayshore  Corridor  Project  funding  and  received  positive  responses  about 
the  project. 

President  Yu  reported  that  they  also  met  with  congressional  staff  to  request  funds  to 
implement  Americans  with  Disabilities  Act  (ADA)  requirements  and  to  allow  the  use  of  grant 
money  for  this  purpose. 


94-62 


GENERAL  MANAGER'S  REPORT 


Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  reported  that  a  ceremony 
would  be  held  on  Wednesday,  March  23,  1994  announcing  the  introduction  of  ramp  taxi 
service  in  San  Francisco. 

Mr.  Moran  reported  that  staff  received  an  unsolicited  proposal  from  Brinks  to  provide  money 
counting  services  for  the  Municipal  Railway.  He  stated  that  staff  had  concluded  that  the 
Brinks  proposal  would  be  more  expensive  than  performing  the  work  in  house  and  therefore 
would  not  pursue  it. 


PUBLIC  COMMENTS 

Bob  Planthold  commented  that  some  individuals  like  August  Lango  of  the  Mayor's 
Handicapped  Access  Appeals  Board,  who  contributed  their  efforts  to  launch  the  ramp  taxi 
project  should  be  recognized  at  the  ceremony.  He  urged  the  Commission  to  look  into  the 
cause  of  the  delay  in  the  design  for  the  F-Line  Project. 


******************************* 


Resolution  No.  94-0079:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  execute  an  agreement  with  San  Mateo  County  Transit  District  to  purchase  59  diesel 
coaches  for  $3,800  each. 

Bob  Planthold  commented  in  favor  of  the  resolution  and  urged  the  Commission  to  expedite 
the  process. 

President  Yu  moved  to  adopt  the  resolution.  Commissioner  Miller  seconded.  The  motion 
passed  unanimously. 


Item  (17):  Presentation  on  the  Light  Rail  Vehicle  II  (LRVII)  Program. 

Flint  Nelson,  Manager,  Utilities  Engineering  Bureau  Transportation  Projects  Division, 
presented  to  the  Commission  a  brief  overview  of  the  project.  He  distributed  to  the 
Commission  an  outline  of  the  presentation  and  some  photographs. 

Mr.  Nelson  noted  that  the  goal  of  the  program  was  to  purchase  52  Light  Rail  Vehicles.  The 
contract  with  Breda  Costruzioni  to  manufacture  the  LRVs  called  for  the  delivery  of  three 
prototypes  prior  to  production  of  the  remaining  LRVs.  He  stated  that  the  delivery  of 
prototypes  was  running  ten  months  behind  schedule. 


94-63 


Elaine  Cartwright,  Project  Engineer,  discussed  the  history  of  the  project,  the  project  schedule, 
and  the  cause  of  delay.  Ms.  Cartwright  mentioned  design  changes,  production  strikes,  and 
compression  test  failure  as  among  the  causes  of  delay  in  the  project  schedule. 

Commissioner  Jefferson  asked  about  the  role  of  the  Utilities  Engineering  Bureau  (UEB), 
Municipal  Railway  and  Booz  Allen  &  Hamilton,  Inc.  in  the  management  and  technical  aspects 
of  the  project.  Mr.  Nelson  responded  that  UEB  is  responsible  for  project  management  and 
coordination.  The  Municipal  Railway  is  responsible  for  technical  review,  operations  and 
maintenance  support.  Booz  Allen  &  Hamilton,  Inc.  is  responsible  for  the  preparation  of  the 
design  specifications  and  provides  technical  and  administrative  support  and  on-site 
inspection. 

Ms.  Cartwright  noted  that  the  first  prototype  cars  would  be  delivered  in  July  1994  and 
production  cars  would  begin  arriving  in  January  1995.  The  delivery  of  production  cars  would 
be  completed  in  May  1996. 

Robert  Pender  of  Tenants  Network  suggested  that  staff  provide  sufficient  space  to  store 
spare  parts  needed  for  the  new  vehicles. 


Item  (18):  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2161,  Bay  Division 
Pipelines  No.  3  and  4,  Axial  Slip  Joints  and  Concrete  Vault  Installation,  to  Stacy  and  Witbeck, 
Inc./Mendelian  Construction,  Inc.,  the  lowest  responsive  bidder,  in  the  amount  of 
$636,286.00. 

President  Yu  directed  that  this  item  be  continued  to  the  next  Commission  Meeting. 


ANNOUNCEMENT 

President  Yu  announced  that  the  Commission  met  in  Executive  Session  immediately  prior 
to  the  regular  meeting  from  1 :50  p.m.  to  2:05  p.m.  regarding  the  case  of  Stacy  &  Witbeck  v. 
CCSF,  et.  al.,  Superior  Court  No.  941-085.  No  action  was  taken  by  the  Commission  at  this 
meeting. 

President  Yu  moved  not  to  disclose  the  discussion  during  the  Executive  Session. 
Commissioner  Hardeman  seconded.  The  motion  passed  unanimously. 


••**•***•*•*•**•••**••••*••••* 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  3:25  P.M. 


Romaine  A.  Boldridge 
Commission  Secretary 


94-64 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _9  4-1)071 


RESOLVED,  That  the  Public  Utilities  Commission  accepts  as 
satisfactorily  completed  the  contract  work  performed  by  Abbett-Yick,  A  Joint 
Venture  to  perform  the  trolley  overhead  reconstruction  on  the  No.  30 
Stockton  Line,  approves  the  final  credit  modification  in  the  amount  of 
$(223,833.77)  for  a  total  contract  amount  of  $4,289,092.30,  and  authorizes 
a  final  payment  in  the  amount  of  $26,076.05  to  Abbett-Yick,  A  Joint 
Venture. 


/  hereby  certify  that  the  foretwing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH    2  2  1994 

at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


PI 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0072 

RESOLUTION  No.   


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No.  WD-2089R,  12  and  8-Inch  Ductile  Iron  Main  Installation  in  Powell  Street 
between  Lombard  and  Jefferson  Streets  and  Mason  Street  between  Lombard  and  Chestnut  Streets,  as 
satisfactorily  completed;  approves  debit  Contract  Modification  No.  2  in  the  amount  of  $13,509.00; 
and  authorizes  final  payment  in  the  amount  of  $25,019.16  to  the  Contractor,  P  &  J  Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,.    ,  MARCH    2  2  1994 

at  its  meeting  of  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0073 

RESOLUTION  No  


WHEREAS,  Under  Water  Department  Contract  No.  WD-2155R,  a 
standby  generator  system  will  be  installed  at  McLaren  Pump  Station; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened 
on  January  25,  1994;  and 

WHEREAS,  Application  of  the  MBE/WBE/LBE  preference  in 
accordance  with  Chapter  12D  of  the  San  Francisco  Administrative 
Code  did  not  affect  the  low  bid  submitted  by  Cresci  Electric,  Inc.; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2155R,  McLaren  Pump  Station 
Standby  Generator  and  Related  Work,  in  the  total  bid  amount  of 
$561,812  to  Cresci  Electric,  Inc.,  Pier  \h  Embarcadero,  San 
Francisco,  CA  94111. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  MARCH     2  2 1994  


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  94-0074 


WHEREAS,  Water  Department  had  planned  to  design  and  construct 
the  SCADA/WS&TD  Building  to  house  the  Total  Utilities  System  - 
Supervisory  Controls  And  Data  Acquisition  (TUS-SCADA)  components  and 
staff;  and 

WHEREAS,  The  Fiscal  Year  1994-1995  budget  constraints  preclude 
the  allocation  of  funding  necessary  for  timely  SCADA/WS&TD  Building 
construction  completion  by  the  first  quarter  of  1 996  when  the  TUS-SCADA 
System  is  scheduled  to  begin  delivery;  and 

WHEREAS,  Water  Department  has  decided  to  relocate  the  TUS- 
SCADA  System  from  the  planned  SCADA/WS&TD  Building  to  the  existing 
Millbrae  Headquarters  Building  to  ensure  timely  space  availability;  and 

WHEREAS,  The  planned  SCADA/WS&TD  Building  and  the 
Corrugated  Metal  Building  Demolition  projects  are  no  longer  needed  at 
this  time  and  will  be  deleted  with  the  unexpended  funds  to  be  transferred 
back  to  Millbrae  Shops  Phase  2B  project  finance  accounts;  and 

WHEREAS,  The  funds  currently  in  the  SCADA/WSD&TD  Building 
finance  account  were  transferred  from  the  Millbrae  Shops  Phase  2B 
project  to  perform  the  planned  SCADA/WS&TD  Building  design;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  request  to  transfer 
$409,000  from  FAMIS  Project  779-04  Millbrae  SCADA/WS&TD  Building 
and  $36,500  from  FAMIS  Project  779-03  Millbrae  Corrugated  Metal 
Building  Demolition  for  a  total  of  $445,500  to  FAMIS  Project  710.02 
Millbrae  Shops  Phase  2B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   MARCH     2  2 1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


Cn>  AND  COUNTY  OF  SAN  FRANCISCO 

94-0075 

RESOLUTION  No  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project  which  is 
the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  a  Class  1(b)  project  under  the  State  Guidelines  implementting  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2150,  8-Inch  Ductile  Iron  Main  Installation 
in  23rd  Street  between  Mission  Street  and  Potrero  Avenue,  and  16-Inch  Feeder  Main  Installation  in 
Shotwell  Street  between  23rd  and  21st  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH    2  21994 

at  its  meeting  of  


Secretary,  Public  Utilities  Comm&sioh 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


94-0076 

RESOLUTION  No  


WHEREAS ,  John  T.   Corser,   as  the  marketing  and  promotion 
manager  for  Municipal  Railway's  Community  Affairs 
Department,   has  diligently  and  faithfully  carried  out  his 
duties;  and 

WHEREAS,    in  carrying  out  those  duties,   he  has  promoted  the 
use  of  the  Railway's  services  by  visitors  to  San  Francisco, 
including  the  introduction  and  promotion  of  the  Railway's 
Passports,  which  encourage  the  use  of  public  transit  and 
provide  discounts  to  major  visitor  attractions  in  San 
Francisco,  and  now  bring  in  over  $1.5  million  yearly  in 
revenues  to  the  City;  and 

WHEREAS,  he  has  been  in  the  forefront  of  marketing  efforts 
for  the  Railway's  fare  collection  system,   including  the 
introduction  of  the  electronic  fare  boxes  and  the  design  and 
printing  of  the  Railway's  passes,  tickets,  and  transfers; 
and 


WHEREAS,   he  has  been  a  highly  effective  representative  for 
the  Railway  for  such  regional  programs  as  the  Commuter  Check 
program  and  the  annual  "Beat  the  Back-Up"  day,   and  on 
regional  transit  marketing  committees,   such  as  the  marketing 
committee  for  the  CalTrain  Peninsula  railroad  service;  now, 
therefore,  be  it 

RESOLVED,   that  the  San  Francisco  Public  Utilities  Commission 
hereby  commends  John  T.   Corser  for  his  untiring  efforts  in 
promoting  the  use  of  public  transit  in  the  Bay  Area  and  for 
his  exemplary  service  to  the  Municipal  Railway  and  the 
citizens  of  the  City  and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH    2  21994 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


94-0077 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  has  authority  to  transfer  funds  between  non- 
salarv  accounts  as  necessary;  and 

WHEREAS,  Muni  and  PUC  Finance  staff  identified  some  accounts  with  surplus  funds  that 
need  lo  be  transferred  to  others  with  projected  deficits;  now  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  transfer  of 
$385  noo  in  surplus  funds  from  the  following  accounts: 


Account  Amount 

Payments  to  BART  $1 50,000 

Training  $  70,000 

Bureau  of  Light,  Heat,  and  Power  $165,000 

Subtotal  $385,000 

Thesp  funds  will  be  reallocated  to  two  accounts  with  deficits: 

Account  Amount 

Security  ($250,000) 

Revenue  division  materials  and  supplies  ($135,000) 

Subtotal  $385,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

MflRfiH    2  2  1994 


Secretary,  Public  Utilities  ComWnission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNT*  OF  SAN  FRANCISCO 


94-0078 

RESOLUTION  No.   


WHEREAS,  The  Municipal  Railway  requires  to  repair  and  restore  out  of 
service  diesel  coaches  in  the  most  expeditious  way  possible;  and 

WHEREAS,  The  City  Purchaser  has  determined  that  these  repairs  are 
Personal  Services  Contracts  and  subject  to  Civil  Service  Commission  approval; 
and 

WHEREAS,  The  repair  services  involved  are  listed  as  follows:  repair  by 
welding  and  component  replacement,  the  rear  suspension  and  drive  axle  system 
of  thirteen  (13)  diesel  coaches  to  equal  OEM  specifications;  and 

WHEREAS,  Funds  for  these  services  are  budgeted  in  Sub  Object  1216  of 
the  Municipal  Railway  budget  for  Fiscal  Year  1993/94;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  gives  authority  to  its  General 
Manager  to  request  Civil  Service  Commission  approval  for  aforementioned 
services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Hn8  of  MARCH    2  21994   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  94  0079 


WHEREAS,  The  San  Mateo  County  Transit  District  has  agreed  to  sell  59  of  its 
surplus  diesel  coaches  to  the  Municipal  Railway  for  $3,800  each;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  Corporation 
and  the  San  Francisco  County  Transportation  Authority  have  awarded  a  total  of 
$861,000  for  purchase  of  said  vehicles  and  related  costs  to  incorporate  the  vehicles 
into  Muni's  reserve  fleet;  and 

WHEREAS,  The  Muni  and  the  City  Purchaser  have  followed  all  applicable  City 
rules  pertaining  to  the  purchase  of  vehicles  and  received  no  other  bids  for  the 
tequested  vehicles;  NOW  THEREFORE  BE  IT 

RESOLVED,  That  this  Commission  hereby  authorizes  the  PUC  General 
Manager  to  execute  an  agreement  with  SamTrans  to  purchase  59  diesel  coaches  for 
$3,800  each;  and  BE  IT  FURTHER 

RESOLVED,  that  the  PUC  authorizes  the  PUC  General  Manager  to  take  any 
other  action  necessary  to  expedite  the  purchase  of  the  buses. 


moper\calitems\samtran1  doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MARCH     2  2  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


crrr  and  county  of  san  francisco 

94-0080 

RESOLUTION  No  


WHEREAS,  Due  to  the  dry  winter  season  Hetch  Hetchy  has  increased  its 
power  purchases;  and 

WHEREAS,  Through  the  month  of  February  the  Department  has  spent 
I     .000.000  of  its  $22,180,000  appropriation  for  power  purchases;  and 

WHEREAS,  Based  on  the  amount  of  precipitation  for  the  season  an  additional 
M. 000, 000  for  power  purchases  is  needed  to  complete  the  fiscal  year;  and 

WHEREAS,  Funding  will  be  made  available  by  deobligating  existing  capital 
improvement  projects;  now  therefore  be  it 

RESOLVED,  That  this  Commission  request  the  Mayor  to  recommend  to  the 
Hoard  of  Supervisors  a  supplemental  appropriation  in  the  amount  of  $4,000,000  to 
fund  power  purchase  for  the  remainder  of  the  fiscal  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    MARCH     2  2 1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0081 

RESOLUTION  No.     


RESOLVED,  That  this  Commission  hereby  designates  Tuesday,  April  12,  1994  at 
2:00  p.m.  in  Room  282,  City  Hall,  San  Francisco  as  the  date,  time  and  place  for  a  public 
hearing  by  the  Public  Utilities  Commission  for  considering  proposals  for  rate  adjustment  for 
water  service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  retail  and 
wholesale  customers;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  also  consider  proposals  for  fee 
adjustments  for  various  permits  and  services  provided  by  the  San  Francisco  Water 
Department;  and  be  it 

FURTHER  RESOLVED,  That  the  revenue  requirements  and  an  analysis  of  the  rate 
adjustments  and  additional  charges  be  made  available  for  public  inspection  and  review 
beginning  Monday,  April  4,  1994  in  Room  287,  City  Hall,  San  Francisco. 


f:\rate. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   MARCH     2  2 1994  


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0082 


WHEREAS,  An  Agreement  between  the  City  and  Booz-Allen  and 
Hamilton,  Inc.  was  entered  into  on  May  11,  1989  for  engineering  services  to 
develop  the  procurement  specifications  and  assist  with  the  bidding  process  for  35 
new  Light  Rail  Vehicles;  and 

WHEREAS,  Modification  Nos.  2,  3,  4,  5,  and  6  were  approved  by  the 
Commission  to  include  the  full  range  of  engineering  services  to  support  a 
negotiated  procurement  process  for  35  vehicles;  and 

WHEREAS,  This  Commission  exercised  contractual  options  with  the 
carbuilder  to  purchase  an  additional  17  vehicles  increasing  the  procurement  to  52 
vehicles;  and 

WHEREAS,  Muni  desires  to  have  the  consultant,  Booz-Allen  and 
Hamilton,  Inc.,  continue  to  support  the  procurement  of  these  additional  vehicles 
as  demonstrated  so  far;  and 

WHEREAS,  The  PUC  Finance  Bureau  has  verified  that  funds  will  be 
made  available;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  execution  of 
Modification  No.  7  to  said  Agreement  in  an  amount  not  to  exceed  $575,000  and 
extending  the  contract  completion  date  by  5  months. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

of  MARCH    2  2 1994  


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francisc© 

94-0083 

RESOLUTION  No.  


WHEREAS,  On  January  18,  1991,  the  Director  of  Purchasing 
authorized  the  Public  Utilities  Commission  to  purchase  said  rail  as 
provided  for  under  Section  7.100  of  the  City  Charter;  and 

WHEREAS,  Bids  for  the  San  Francisco  Municipal  Railway  Contract 
No.  MR-893,  Procurement  of  Special  Trackwork  for  San  Francisco 
Municipal  Railway  J  &  M  Layover  Terminals,  were  received  and  opened 
publicly  on  September  12,  1991;  and 

WHEREAS,  This  Commission  awarded  San  Francisco  Municipal 
Railway  Contract  No.  MR-893,  Procurement  of  Special  Trackwork  for  San 
Francisco  Municipal  Railway  J  &  M  Layover  Terminals,  in  the  amount  of 
$1,053,900.00,  to  A  &  K  Railroad  Materials,  Inc.,  P.  O.  Box  30076,  Salt 
Lake  City,  Utah  841 30,  as  the  lowest  responsive  bidder;  and 

WHEREAS,  Under  Public  Utilities  Commission  Resolution 
No  93-0055,  this  Commission  authorized  modification  to  this  contract  to 
reflect  the  revise  scope  of  the  project;  and 

WHEREAS,  Contract  Modification  No.  1  included  the  procurement  of 
straight  rail,  restraining  rail,  and  spiral  rail  for  $341,000.00;  and 

WHEREAS,  This  Commission  requested  the  Public  Utilities 
Commission  staff  to  complete  the  construction  of  the  19th  Avenue 
Improvement  Project  -  Phase  II,  by  November  1994;  and 

WHEREAS,  Advance  procurement  on  the  long  lead  items  is  needed 
to  meet  the  construction  schedule;  and 

WHEREAS,  Contract  Modification  No.  2  included  the  procurement  of 
the  north  crossover  tracks  and  the  track  switch  machines  for  an  amount 
not  to  exceed  $71 1 ,486.00,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager,  Utilities 
Engineering  Bureau,  to  negotiate  and  execute  Contract  Modification 
No.  3,  of  San  Francisco  Municipal  Railway  Contract  No.  MR-893,  with 
A  &  K  Railroad  Materials  Inc.,  for  the  south  crossover  tracks  for  an 
amount  not  to  exceed  $350,000.00,  to  complete  the  19th  Avenue 
Improvement  Project  -  Phase  II. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _  MARCH      2  2  1994 


Secretary,  Public  Utilities  Commit  ion 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


SPECIAL  MEETING 

Room  282,  City  Hall 
1:30  P.M. 
March  29,  1994 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchv 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Jill  R.  Thompson 
ACTING  SECRETARY 


94-65 


Call  to  Order: 


1 :30  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  E.  Dennis 
Normandy 

Excused:  Commissioner  Morton  Miller 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


a************************ 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0084  MR       Designating  Tuesday,  April  19,  1994  at  1 :30  p.m.  in  Room  52-A, 

City  Hall,  San  Francisco,  California  as  the  date,  time,  and  place 
to  hold  a  public  hearing  to  consider  amending  the  Municipal 
Railway  Fare  Ordinance  proposing  a  special  regional  transit 
pass  to  be  used  on  Muni  and  other  Bay  Area  transit  systems  in 
conjunction  with  the  World  Cup  Soccer  tournament  to  be  held  in 
the  Bay  Area  during  June  and  July  1994. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

94-0085  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of 
judgment  against  the  Municipal  Railway  totaling  $64,261.15  plus 
costs  and  interest.  (Litigation  of  Vicky  Schumacher) 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


94-66 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  1 :35  P.M. 

I 


Jill  R.  Thompson 
Acting  Secretary 


94-67 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0084 


WHEREAS,  the  Public  Utilities  Commission  wishes  to  consider  amending  the 
Municipal  Railway  Fare  Ordinance  to  include  a  special  regional  transit  pass  to  be  used  on 
Muni  and  other  Bay  Area  transit  systems  in  conjunction  with  the  World  Cup  Soccer 
tournament  games  to  be  held  in  the  Bay  Area  during  June  and  July  1994;  now, 
THEREFORE,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  establishes  the  following 
date,  time  and  place  for  a  public  hearing  to  consider  amending  the  Municipal  Railway  Fare 
Ordinance: 

DATE:  April  19,  1994 

TIME:  1:30  P.M. 

PLACE:        Public  Utilities  Commission  meeting  room, 
Room  52A,  City  Hall 


e:\moper\calitems\wchear.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  neetin*  of  _  MARCH     2  91994   


PUBLIC  UTILITIES  COMMISSION 

C/TY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0085 

RESOLUTION  No  


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities,  the  PUC 
Finance  Director  and  the  City  Attorney,  this  Commission  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  available  in  payment  of  judgment  against  the 
Municipal  Railway  totaling  $64,261.15  plus  costs  and  interest. 

CLAIMANT  &  ACCIDENT  NO.  &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE         DATE        PI/PD  SETTLEMENT 

PRAYER 

Judgment: 

Vicky  Schumacher  89-T-5061-1  N/A  4-9  01-19-90       PI  $64,261.15** 

S936-927  *ACD 

TOTAL  SETTLEMENT  ( 1 )  $64,261.15 

INDEX     632091  SUB  OBJECT  1450 

*  ACD=As  Court  Determine 
**  Plus  costs  and  interest 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      2  9  1994 


Secretary,  Public  Utilities  Con 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


ANSON  B.  MORAN 
General  Manager 


WATER  AND  POWER 


HETCH  HETCHY 


SAN  FRANCISCO 
WATER  DEPARTMENT 


April  8,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  immediately  following  the  regular  meeting  on  April  12,  1994  in  Room  287,  City  Hall, 
San  Francisco,  California  to  discuss  attorney-client  matters  in  the  case  of: 

(1)  Stacy  &  Witbeck  v.  CCSF,  et.al.,  Superior  Court  No.  941-085  in  accordance 
with  Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f)(2). 

(2)  Federal  Energy  Regulatory  Commission  (FERC)  Project  No.  2299,  in 
accordance  with  Government  Code  Section  54956.9(a)  and  (b)  and  Charter 
Section  3.500  (0  (2). 


287  CITY  HALL  ■  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


ANSON  B.  MORAN 


FRANK  M.  JORDAN 
Mayor 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


HETCH  HETCHY 


MUNICIPAL  RAILWAY 


General  Manager 


WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  REVISED 
SCHEDULES  OF  RATES  AND  CHARGES 

TO  BE  CHARGED  BY  THE 
SAN  FRANCISCO  WATER  DEPARTMENT 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  will  conduct  a  public  hearing  on  Tuesday,  April  12,  1994,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco,  California  to  consider  the  adoption  of  revised  Schedules 
of  Rates  and  Charges  for  water  service  and  water  supplied  by  the  San  Francisco  Water 
Department  to  its  retail  and  wholesale  customers,  including  municipal  accounts;  and  to 
consider  fee  adjustments  for  various  permits  and  services  provided  by  the  San  Francisco 
Water  Department. 

Copies  of  the  proposals  will  be  available  for  review  beginning  Monday,  April  4,  1994 
in  Room  287,  City  Hall,  San  Francisco,  California. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
April  12,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-68 


Call  to  Order: 


2:02  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman. 

Commissioner  James  D.  Jefferson,  Commissioner  E.  Dennis 
Normandy 

Excused:  Commissioner  Morton  Miller 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the 
Regular  Meeting  of  March  22,  1994  and  the  Minutes  of  the  Special  Meeting  of  March  29, 
1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 

RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0086  UEB      Accepting  the  work  performed  under  San  Francisco  Municipal 

Railway  Contract  No.  MR-895,  19th  Avenue  Improvement  Project  - 
Phase  1 ,  as  satisfactorily  completed;  reducing  the  contract  amount 
to  $2,299,454.08;  approving  final  payment  in  the  amount  of 
$36,544.18  to  the  contractor,  Stacy  &  Witbeck,  Inc.;  and  approving 
final  credit  modification  in  the  amount  of  $158,645.92. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

HH  Requesting  approval  of  the  Board  of  Supervisors  for  a  Forest 
Service  "Special  Use  Permit"  in  accordance  with  an  agreement  to 
acquire  title  to  a  2.3  kv  electrical  distribution  stubline  between  the 
Camp  Mather  substation  and  Evergreen  Lodge. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


94-69 


On  motion  of  President  Yu.  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0088  URB      Accepting  the  work  performed  under  Water  Department  Contract 

No.  WD-2084,  San  Antonio  Pump  Station  -  Purchase  of  Motors 
and  Pumps  as  satisfactorily  completed;  approving  Contract 
Modification  No.  1  for  a  performance  bonus  of  $30,000;  and 
authorizing  final  payment  in  the  amount  of  $30,000  to  the 
contractor,  Ingersoll,  Dresser  Pump  Co.. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0089  URB     Awarding  San  Francisco  Water  Department  Contract  No.  WD-21 45, 

8-Inch  Ductile  Iron  Main  Installation  in  Chattanooga  Street  between 
21st  and  Jersey  Streets;  and  in  22nd  Street  between  Fair  Oaks 
and  Church  Streets  in  the  amount  of  $250,800.00  to  Uniacke 
Construction,  Inc.,  as  sole  bidder. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0090  URB     Approving  Amendment  No.  2  to  Personal  Services  Agreement  No. 

CS-417  with  Consolidated  Engineering  Laboratories  for  Testing 
Laboratory  and  Technical  Engineering  Services  extending  the 
contract  completion  date  to  December  31,  1994. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0091  BF        Approving  collection  of  charges  for  damages  against  the  Municipal 

Railway  from  miscellaneous  debtors  in  the  amount  of  $10,654.91 
for  the  month  of  February  1994. 

VOTE:  AYES    -    Yu.  Hardeman.  Jefferson.  Normandy 


94-70 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0092  BPT      Ratifying  and  approving  the  Non-Civil  Service  and  Temporary 

appointments  and  removals  made  by  the  General  Manager  of  the 
Public  Utilities  Commission  for  the  month  of  February  1994. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0093  MR       Authorizing  the  Municipal  Railway  to  turn  over  a  surplus  vehicle, 

GMC  High  Rail  Fire  Truck  No.  735  648,  to  the  City  Purchaser  with 
the  intent  to  sell  it  to  San  Diego  Metropolitan  Transit  Development 
Board  for  $1.00. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0094  MR       Approving  the  Mission  Bay  Transportation  Projects  Agreement 

(TPA),  as  amended,  and  recommending  approval  by  the  Board  of 
Supervisors. 

VOTE:  AYES    -    Yu,  Hardeman,  Normandy 
EXCUSED  -  Jefferson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0095  MR       Authorizing  the  San  Francisco  Municipal  Railway  to  modify  the 

contract  with  New  Flyer  Industries  Limited  (Modification  No.  3)  for 
an  amount  not  to  exceed  $1,937,721.00  to  purchase  spare  parts, 
special  tools,  and  maintenance  equipment  for  the  new  Articulated 
Trolley  Coaches. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


94-71 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 


94-0096  MR       Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors 

a  Municipal  Railway  supplemental  appropriation  in  the  amount  of 
$3.4  million  from  any  legally  available  funds  for  the  purpose  of 
funding  materials  and  supplies,  payments  to  Caltrain,  and  fringe 
benefits. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0097  MR       Authorizing  the  transfer  of  up  to  $0.5  million  in  surplus  funds  from 

Object  190,  Non-Personal  Services,  to  Object  130,  Materials  and 
Supplies. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0098  WD       Declaring  the  existence  of  an  emergency  at  Lombard  Street 

Reservoir;  and  requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  to  approve  the  expenditure  of  $360,000  for  the 
immediate  repair  and  strengthening  of  the  reservoir. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0099  WD      Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  execute  Amendment  No.  1  to  the  agreement  with 
CH2M  Hill/AGS  Association  to  provide  professional  services  in  the 
development  of  a  Groundwater  Master  Plan,  increasing  the 
contract  amount  by  $459,000  to  provide  funding  for  the  remainder 
of  the  contract  amount  not  available  during  FY  92-93  and  for 
additional  services  performed  by  the  contractor. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


94-72 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 


94-01 00  WD       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  convey  to  San  Francisco  Bay  Area  Rapid  Transit  (BART)  all 
easement  rights  on  the  abandoned  Sunset  Supply  Pipeline 
Easement  Right-of-Way,  surface  easement  rights  on  portion  of 
Water  Department's  land  Parcel  14  in  Daly  City  and  the  adjacent 
unincorporated  area  of  San  Mateo  County. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Normandy, 
the  following  resolution  was  adopted: 

94-0101  WD      Awarding  to  Robert  J.  Nielsen,  dba  TN  Cattle  Co.,  Inc.,  the  lease 

of  a  1200  acre  land,  Parcel  #34  northeast  of  San  Antonio 
Reservoir,  located  in  Alameda  County,  at  a  rental  rate  of  $24,060 
per  year  and  the  lease  of  a  4405  acre  land,  Parcel  #35,  east  of 
San  Antonio  Reservoir,  located  in  Alameda  County,  at  the  rental 
rate  of  $54,005.30  per  year,  for  cattle  grazing  purposes, 
commencing  on  April  15,  1994  or  as  soon  as  authorized  by  the 
Public  Utilities  Commission  and  ending  on  October  31,  1995;  and 
rejecting  all  other  bids  for  the  two  leases. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Normandy,  the  following  resolution  was  adopted: 

94-0102  WD       Awarding  to  Jack  Sparrowk,  dba  Sparrowk  Livestock,  the  lease  of 

9850  acre  land,  Parcel  #48  along  side  Calaveras  Reservoir  in 
Alameda  and  Santa  Clara  Counties,  for  cattle  grazing  purposes,  at 
a  rental  rate  of  $89,832  per  year,  commencing  on  April  15,  1994 
or  as  soon  as  authorized  by  the  Public  Utilities  Commission  and 
ending  on  October  31,  1995;  and  rejecting  all  other  bids  for  the 
lease. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 
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On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0103  URB      Authorizing  bid  call  and  contract  award  authority  for  Hetch  Hetchy 

Water  &  Power  Contract  No.  HH-840,  Eleanor  Dam  Repairs. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0104  BF       Approving  a  revised  1994-95  budget  request  related  to  the  Capital 

Program  Division  in  the  Municipal  Railway  and  authorizing  the  PUC 
General  Manager  or  his  successor  to  approve  Transit  Fund 
Programming  Procedures  for  Muni  and  external  funding  agencies. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-01 05  BF       Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for, 

accept,  and  expend  $17,780,520  from  Transportation  Sales  Tax 
funds  for  the  following  Municipal  Railway  projects:  Diesel  Bus 
Rehabilitation,  Graffiti  Prevention,  Security  Planning,  F- 
Embarcadero  Streetcar  Line,  Trolley  Bus  Purchase,  Metro 
Accessibility  Improvements,  Operator  Rostrums,  14-Mission  Trolley 
Overhead  Reconstruction,  Boarding  Platforms/Bus  Stops,  Rail 
Replacement,  Light  Rail  Vehicle  Modifications,  Rail  Corridor  Project 
Management,  Bossier  Corridor  Study. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


*****+•****************** 


Consent  Calendar  Items  (1 1  b),  1 1  (c),  1 1  (d),  1 1  (e),  1 1  (f),  1 1  (g),  were  taken  off  calendar. 


94-74 


PUBLIC  COMMENTS 

Chris  Welsh,  President,  Building  Material  &  Construction  Teamsters'  Union  Local  216, 
commented  about  A.  Ruiz  Construction  Inc.  as  being  a  non-responsive  bidder.  He 
handed  out  a  letter  to  the  Commissioners  containing  their  findings  that  A.  Ruiz 
Construction  violated  certified  payroll  procedures,  failed  to  pay  prevailing  wages  and  failed 
to  comply  with  the  Human  Rights  Commission  Affirmative  Action  Requirements. 

Jose  Hidalgo,  a  member  of  Local  216,  commented  that  A.  Ruiz  Construction  is  not  a 
responsible  contractor. 

Ron  Poff,  a  member  of  Local  216,  stated  that  A.  Ruiz  Construction  does  not  meet  public 
safety  requirements  in  some  work  locations.  He  submitted  to  the  Commission  photos 
showing  unsafe  work  practices. 

Dennis  Hendricks  requested  the  Commision  to  reinstate  him  to  his  position  at  the 
Municipal  Railway.  Mr.  Moran  advised  Mr.  Hendricks  to  contact  the  Bureau  of  Personnel 
and  Training. 


PUBLIC  HEARING 

Item  No.  (9):  To  consider  the  revised  Schedule  of  Rates  to  be  charged  by  the  San 
Francisco  Water  Department  for  water  service  to  retail  customers  in  San  Francisco  and 
suburban  areas. 

Item  No.  (10):  To  consider  the  revised  Schedule  of  Rates  to  be  charged  by  the  San 
Francisco  Water  Department  for  water  service  to  suburban  resale  customers. 

William  Laws,  Water  Department's  Rate  Administrator,  gave  a  presentation  using  an 
overhead  projector  on  the  Water  Department's  rate  recommendations  for  retail  and 
suburban  resale  water  customers  for  the  fiscal  year  beginning  July  1 ,  1994.  Mr.  Laws 
discussed  the  objectives  of  the  rate  increase,  cost  and  revenue  requirements  for  the  next 
fiscal  year,  rate  increase  recommendations,  and  the  methods  of  cost  allocation. 

Mr.  Laws  explained  that  revenue  requirements  this  coming  fiscal  year  were  high  because 
of  increased  cost  of  facilities  maintenance,  capital  improvement  projects,  and  increased 
water  quality  costs  due  to  new  regulatory  compliance  requirements.  He  stated  that  there 
were  also  changes  in  miscellaneous  costs,  Hetch  Hetchy  assessments,  debt  service  and 
the  Auxiliary  Water  Supply  System  (AWSS). 

Staff's  recommendations  include:  (1)  an  increase  of  14%  in  the  retail  rate  and  19%  for 
suburban  wholesale  rates;  (2)  consolidation  of  three  rate  schedules  into  a  single  rate 
schedule;  (3)  establishing  a  conservation  rate  structure;  and  (4)  simplifying  the  monthly 
service  charge  for  Rates  W-1  and  W-21  by  using  meter  size  as  the  basis  for  billing. 
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Mr.  Laws  indicated  that  the  recommended  14%  increase  in  the  retail  water  rate  would 
increase  the  water  bill  of  an  average  single  family  household  by  $1.45  a  month  or  $17  a 
year. 

President  Yu  commented  that  there  should  be  a  separate  rate  structure  for  large 
commercial  users.  She  expressed  concern  that  commercial  users  were  being  penalized 
by  the  increasing  costs  of  water.  She  stated  that  she  would  like  to  revisit  the  issue  of  a 
differential  at  a  later  time. 

Commissioner  Jefferson  commented  that  since  water  is  a  limited  commodity,  charges 
should  be  based  on  usage  so  that  the  more  you  use,  the  more  you  pay.  He  said  this 
would  encourage  people  to  conserve  water.  He  stated  that  giving  discounts  to  large 
users  constitutes  a  subsidy. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  commented  that  a 
declining  rate  structure  encourages  more  usage  of  a  utility  and  that  a  progressive  rate 
structure  of  the  more  you  use,  the  more  you  pay  is  equitable.  He  noted  that  in  giving 
preference  to  one  set  of  customers,  you  have  to  shift  that  cost  to  other  customers  which 
would  not  be  easy. 

Commissioner  Hardeman  commented  that  the  Commission  should  take  into  consideration 
those  businesses,  like  the  hotel  industry,  that  would  be  affected  by  the  increase. 

Commissioner  Normandy  expressed  concern  about  consolidating  the  three  water  rate 
structures  into  one  schedule  and  also  lumping  together  indoor  and  outdoor  usage. 

Mr.  Laws  discussed  the  proposed  conservation  water  rate.  He  explained  that  anyone 
who  complies  with  the  San  Francisco  water  conservation  ordinance  would  be  entitled  to  a 
lower  rate.  In  order  to  comply,  a  customer  would  be  required  to  have  their  toilets 
retrofitted,  install  low  flow  shower-heads,  install  flow  restricting  aerators  on  threaded 
faucets  and  submit  a  self-certified  affidavit  of  compliance.  The  estimated  cost  for 
compliance  with  the  ordinance  would  be  approximately  $17.50. 

Commissioner  Hardeman  raised  a  concern  that  low-income  people  would  not  be  able  to 
get  the  lower  rate  because  they  could  not  afford  to  comply  with  the  requirements  of  the 
conservation  ordinance.  Commissioner  Jefferson  concurred  that  some  people,  especially 
senior  citizens,  may  not  be  able  to  afford  to  do  the  additional  work  to  comply  with  the 
ordinance  and  that  perhaps  we  could  make  provisions  for  them. 

President  Yu  opened  the  meeting  for  public  comments. 

Brian  Burns,  General  Manager,  San  Francisco  Bay  Area  Water  Users  Association 
(BAWUA),  commented  that  BAWUA  did  not  get  any  background  information  from  the 
Water  Department  regarding  the  recommendation  to  increase  the  water  rates.  He 
expressed  concern  over  the  shift  of  costs  to  suburban  customers  and  the  continuing 
peaks  and  valleys  of  their  water  rates. 


94-76 


Doug  Short,  President.  San  Francisco  Bay  Area  Water  Users  Association,  and  General 
Manager  of  Belmont  Water  District,  commented  that  BAWUA  wants  to  pay  their  fair  share 
and  urged  the  Commission  to  charge  them  the  fair  share  of  the  cost. 

Bob  Begley,  Executive  Director,  Hotel  Council  of  San  Francisco,  commented  that  the 
Council's  Board  of  Directors  were  opposed  to  the  14%  water  rate  increase.  He  stated  that 
this  increase  was  an  unfair  tax  to  the  hotel  industry  which  is  already  heavily  taxed. 

George  Cordon,  Manager,  Four  Seasons  Hotel,  commented  in  opposition  to  the  14% 
increase  in  water  rates.  He  stated  that  this  will  add  an  additional  cost  to  their  hotel  of 
$26,000  a  year. 

John  Simonich,  General  Manager,  Holiday  Inn,  commented  in  opposition  to  the  14% 
increase  and  urged  the  Commissioners  to  look  at  each  line  item  of  the  Water 
Department's  budget  on  a  zero-based  basis. 

Holger  Gantz,  General  Manager,  San  Francisco  Hilton,  commented  in  opposition  to  the 
14%  increase.  He  stated  that  the  hotel's  water  costs  had  already  increased  by  120% 
from  1988  to  1994.  He  stated  that  it  was  unfair  because  they  had  done  everything 
necessary  to  comply  with  the  City's  water  conservation  ordinance. 

Albert  Bumsteg,  Superintendent  at  the  Saint  Francis  Hotel,  spoke  in  opposition  to  the 
14%  increase. 

President  Yu  announced  that  public  comments  on  this  matter  were  closed. 

President  Yu  noted  that  she  recognized  the  issues  raised  by  representatives  of  the  hotel 
industry  were  compelling  and  she  was  also  mindful  of  capital  improvements  that  were 
needed  in  the  water  system. 

Mr.  Moran  explained  that  staff  had  already  looked  at  the  Water  Department's  capital 
improvement  program  line  by  line  and  that  those  projects  were  all  necessary.  The 
recommended  rate  increase  would  help  fund  the  replacement  of  aging  systems  and  bring 
some  parts  of  the  system  up  to  seismic  standards.  He  stated  that  it  does  not  include 
increased  cost  in  order  to  meet  regulatory  requirements  of  the  Clean  Water  Act  or  the 
Safe  Drinking  Water  Act. 

This  item  was  continued  to  the  next  regular  Commission  meeting  on  April  26,  1994. 
At  3:48  p.m.  the  meeting  was  recessed. 
At  4:05  pm.  the  meeting  reconvened. 

Resolution  No.  94-0104:  Approving  a  revised  1994-95  budget  request  related  to  the 
Capital  Program  Division  in  the  Municipal  Railway. 
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Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  advised  that  a  Task 
Force  had  been  formed  to  look  at  the  organizational  structure  and  function  of  the 
Municipal  Railway's  Capital  Projects  Group  and  to  submit  their  recommendations 
regarding  the  level  of  staffing  required  to  carry  out  the  capital  program.  The  Task  Force 
was  composed  of  Bruce  Bernhard  from  the  Public  Utilities  Commission;  Carmen  Clark 
from  the  San  Francisco  County  Transportation  Authority;  Douglas  Legg  of  the 
Metropolitan  Transportation  Commission;  and  G.  Richard  Swanson  of  Arthur  Bauer  & 
Associates. 

Mr.  Richard  Swanson  discussed  the  methodology  used  to  formulate  their 
recommendations  and  the  activities  that  are  to  be  part  of  the  capital  group.  He  stated 
that  two  major  activities  that  should  be  closely  coordinated  are  project  development  and 
project  delivery  and  they  are  proposing  two  managerial  positions  to  manage  these 
functions. 

Mr.  Moran  stated  that  it  was  the  staff's  recommendation  to  eliminate  the  two  managerial 
positions  proposed  by  the  Task  Force. 

Commissioner  Jefferson  requested  that  staff  provide  a  brief  overview  of  the 
Transportation  Authority's  role  and  authority  as  it  relates  to  the  Municipal  Railway. 

President  Yu  made  a  motion  to  amend  the  resolution  to  delete  the  positions  of  Manager 
for  Capital  Program  Development  and  Manager  for  Capital  Project  Delivery. 
Commissioner  Jefferson  seconded.  The  motion  passed  unanimously. 

President  Yu  made  a  motion  to  adopt  the  resolution  as  amended.  Commissioner 
Jefferson  seconded.  The  motion  passed  unanimously. 

Resolution  No.  94-0094:  Approving  the  Mission  Bay  Transportation  Projects  Agreement 
(TPA),  as  amended,  and  recommending  approval  by  the  Board  of  Supervisors. 

Commissioner  Jefferson  requested  to  be  excused  from  voting  on  this  item.  President  Yu 
made  a  motion  to  excuse  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman.  The  motion  passed  unanimously. 

Commissioner  Hardeman  made  a  motion  to  adopt  the  resolution  approving  the  TPA, 
seconded  by  President  Yu.  The  motion  passed  unanimously. 

Resolution  No.  94-0096:  Requesting  approval  of  the  Board  of  Supervisors  for  a 
supplemental  appropriation  of  $3.4  million  to  fund  materials  and  supplies,  payments  to 
Caltrain  and  fringe  benefits. 

Commissioner  Jefferson  inquired  whether  the  $3.4  million  requested  would  be  sufficient  to 
achieve  the  level  of  service  previously  established  in  the  budget.  He  expressed  concern 
about  the  possibility  of  a  budget  shortfall  next  year  if  parts  and  materials  are 
underbudgeted  this  year.  Johnny  Stein,  General  Manager  of  the  Municipal  Railway, 
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responded  that  it  would  not  change  the  level  of  service  provided  and  that  this  item  is 
merely  to  balance  this  year  s  budget  as  recommended  by  the  Controller's  Office.  He 
commented  that  the  level  of  service  would  be  changed  if  there  is  going  to  be  a  hiring 
freeze. 

Commissioner  Hardeman  made  a  motion  to  adopt  the  resolution,  seconded  by 
Commissioner  Jefferson.  The  motion  passed  unanimously. 

Item  No.  (22):  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2161.  Bay 
Division  Pipelines  No.  3  and  4,  Axial  Slip  Joints  and  Concrete  Vault  Installation,  to  Stacy 
and  Witbeck,  Inc./Mendelian  Construction,  Inc.,  as  the  lowest  responsive  bidder,  in  the 
amount  of  $636,286.00. 

This  item  was  continued  to  an  unspecified  date. 

Item  No.  (23):  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-833R,  Trolley 
Pole  Replacement  Project,  in  the  amount  of  $441,317.00  to  King  C.  Electric. 

Douglas  N.  Akay,  representing  Abbett  Electric  stated  that  he  did  not  have  a  chance  to 
review  the  City  Attorney's  memorandum  dated  March  18,  1994.    He  requested  that  the 
Commission  deny  award  of  the  contract  to  King  C.  Electric. 

President  Yu  remarked  that  the  protest  has  been  considered  and  reviewed  by  the  City 
Attorney  and  they  found  that  King  C.  Electric  is  in  compliance  with  the  contract. 

President  Yu  made  a  motion  to  award  the  contract  to  King  C.  Electric.  Commissioner 
Jefferson  seconded.  Commissioners  Hardeman  and  Normandy  voted  no.  The  vote  was 
2-2;  the  motion  failed. 

The  matter  was  continued  to  the  next  regular  Commission  meeting  on  April  26,  1994. 
EXECUTIVE  SESSION 

The  Public  Utilities  Commission  met  in  Executive  Session  immediately  following  the 
meeting  from  5:30  p.m.  to  7:00  p.m.  in  Room  282,  City  Hall,  regarding:  (1)  Stacy  & 
Witbeck  v.CCSF,  et.al.,  Superior  Court  No.  941-085,  and  (2)  Federal  Energy  Regulatory 
Commission  (FERC)  Project  No.  2299.  No  action  was  taken. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  :    5:15  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.         94  0086 


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No.  MR-895,  new 
high  level  center  passenger  platforms  were  at  19th  Ave.  and  Winston  Drive  and  at  19th 
Avenue  and  Holloway  Avenue;  and 

WHEREAS,  Under  PUC  Resolution  92-0359,  this  Commission  awarded  San 
Francisco  Municipal  Railway  Contract  No.  MR-895, 19th  Avenue  Improvements  -Phase 
I  in  the  amount  of  $2,458,100,  Stacy  &  Witbeck,  Inc.;  and 

WHEREAS,  The  Contractor  completed  all  the  work;  and 

WHEREAS,  The  Contractor  substantially  completed  the  contract  on  December  2, 
1993;  and 

WHEREAS,  The  PUC  Office  of  Contract  Compliance  have  approved  the  DBE 
participation  for  the  contract;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  closeout  and  acceptance  of  the 
contract,  agrees  with  reducing  the  contract  amount  to  $2,299,454.08,  approves  final 
payment  in  the  amount  of  $36,544.18,  and  approves  the  final  credit  modification  in  the 
amount  of  $158,645.92. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

APRIL  121994  


Secretary,  Public  Utilities  Co 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  94-0087 


WHEREAS,  Evergreen  Lodge  is  one  of  the  small  group  of  retail  customers  that  Hetch 
Hetchy  serves  at  the  PG&E  rates;  and 

WHEREAS,  Since  1954  Hetch  Hetchy  has  provided  electrical  power  via  a  customer- 
owned  stubline  to  the  Evergreen  Lodge  facilities;  and 

WHEREAS,  The  line  fell  into  disrepair  and  failed  the  winter  of  1993  due  to  storm 
damage;  and 

WHEREAS,  Due  to  the  remoteness  of  the  facility  and  the  need  to  effect  repair  in  the 
short  time  remaining  before  the  beginning  of  Evergreen's  tourist  season,  the  customer 
requested  the  City  repair  this  line  with  its  existing  forces  at  the  customer's  expense;  and 

WHEREAS,  In  order  to  accomplish  this  the  City  would  assume  the  ownership  and 
maintenance  responsibility  for  this  facility  in  exchange  for  a  monthly  fee  of  $1 14.56  over  and 
above  the  actual  billings  for  electrical  usage;  and 

WHEREAS,  A  transfer  of  a  US  Forest  Service  Special  Use  Permit  from  the  former 
owner  of  the  distribution  line  to  the  City  is  required;  and 

WHEREAS,  This  permit  contains  a  "Indemnification  and  Liability  of  the  United 
States"  clause  that  requires  approval  by  the  Board  of  Supervisors;  and 

WHEREAS,  In  PUC  Resolution  93-0124,  the  Commission  authorized  the  General 
Manager  of  the  PUC  to  enter  into  or  acknowledge  the  following  agreements  and  other 
documents:  a  Power  Line  transfer  and  Maintenance  Agreement,  a  Quitclaim  Deed,  a  Bill  of 
Sale,  a  Promissory  Note,  and  a  US  Forest  Service  Special  Use  Permit;  now,  therefore,  be  it 

RESOLVED,  That  the  Secretary  of  the  Public  Utilities  Commission  be  authorized  to 
transmit  this  U.S.  Forest  Service  Special  Use  Permit  to  the  Clerk  of  the  Board  of  Supervisors 
for  approval  of  the  "Indemnification  and  Liability  of  the  United  States"  clause  by  the  Board. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

of  APRIL  1 2 1994 


Secretary,  Public  Utiliti(>s~T!*dmmission 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No.        94  "0088 


RESOLVED,  That  this  Commission  accept  the  work  performed 
under  the  San  Francisco  Water  Department  Contract  WD-2084,  San 
Antonio  Pump  Station  -  Purchase  of  Motors  and  Pumps  as 
satisfactorily  completed  and  approve  Contract  Modification  No.  1 
for  a  performance  bonus  of  $30,000  and  authorize  final  payment  in 
the  amount  of  $30,000  to  Ingersol  1-Dresser  Pump  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL  121994 


Secretary,  Public  Utilities  Commissi 


RUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.        ^4      00  8  9 


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  March  1,  1994;  now, 
therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2145,  8-Inch  Ductile  Iron  Main  Installation  in  Chattanooga  Street  between  21st  and  Jersey 
Streets;  and  in  22nd  Street  between  Fair  Oaks  and  Church  Streets  in  the  amount  of  $250,800.00  to 
Uniacke  Construction,  Inc.,  5698  Diamond  Heights  Boulevard,  San  Francisco,  CA  94131,  as  the  sole 
bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APR  1  L  1  2  1994^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


RESOU,T,ONNo.  94-00  90 


WHEREAS,  UEB  has  entered  into  personal  services  contract  No.  CS-417  with  Consolidated 
Engineering  Laboratories  (CEL)  to  provide  various  materials  testing  and  technical  services  on  an  "as- 
needed"  basis  to  facilitate  the  timely  planning,  design,  and  construction  of  various  UEB  projects;  and 

WHEREAS,  This  contract  was  scheduled  to  expire  on  June  30,  1993;  and 

WHEREAS,  UEB  issued  and  CEL  accepted  task  orders  which  required  services  beyond  the 
scheduled  expiration  date;  and 

WHEREAS,  UEB  needs  to  authorize  completion  of  these  tasks;  and 

WHEREAS,  No  follow-on  contract  has  been  implemented  with  CEL  or  any  other  consultant; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Amendment  No.  2  to  Personal  Services 
Agreement  No.  CS-417  between  the  City  and  County  of  San  Francisco  Public  Utilities  Commission, 
Utilities  Engineering  Bureau  and  Consolidated  Engineering  Laboratories  for  Testing  Laboratory  and 
Technical  Engineering  Services,  which  amendment  extends  the  contract  completion  date  until 
December  31,  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iU  meeting  of  APRIL  121994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0091 

RESOLUTION  No   


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  February  1994  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $10,654.91. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'   .  APRIL  121994 

at  its  meeting  of   


Secre ta ry,  Public  Utilities  Commitfion 


PUBLIC  UTILITIES  COMMISSION 

RESOLUTION  No.  94-0092 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  Manager,  PUC  is  authorized  to  rrake  Non  Civil  Service 
and  Tenporary  appointments  and  removals  therefrom  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,  PUC;  and 


WHEREAS,  the  General  Manager,  PUC,  has  requested 
carmission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Carmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  February,  1994. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ati«mee«n8of_  APRIL  121994 


Secretary,  Public  Utilities  Cdfffmission 


PUBLIC  UTILITIES  COMMISSION 


94-0093 

RESOLUTION  No.  


WHEREAS,    Fire  Truck  No.    735   648  has  been  out  of 
service   for  several   years.      The   sale   and/or   transfer  of 
ownership  of   this   equipment  will   alleviate  storage  space 
and  cancel   maintenance   requirements   for   this   truck;  and 

WHEREAS,    The  San   Diego  Metropolitan  Transit 
Development  Board    (MTDB)    for   a  number  of  years  has 
repeatedly   requested   that   the  San  Francisco  Municipal 
Railway   transfer  ownership  of   this   Federal ly- funded  fire 
truck;  and 

WHEREAS.    Federal  Transportation  Administration    ( FTA ) 
rules   allow   transfer  of  FTA-funded  equipment  without  FTA 
approval,    if   the  value  of   the  equipment   is   below  $5,000. 
Fire  Truck  No.    735   648  has  been   appraised  by   an  outside 
contractor   for   $3,000;  and 

WHEREAS,    The  City  Purchaser  has   reviewed   this  request 
and   agrees   that   the  Public  Utilities   Commission  can 
authorize   this   sale   for  $1.00    (on   a  where-is,  as-is 
basis)    through  a  resolution;  and 

WHEREAS,    the  MTDB  has   agreed   to  indemnify  and  hold 
harmless   the  City   and  County  of  San  Francisco   for  any 
untoward  events  which  may  occur  on   the   truck's   journey  to 
San  Diego  or  thereafter;   now   therefore,    be  it 

RESOLVED,    that   this  Commission,    as   an  authorizing 
agent  of   the  City  and  County  of  San  Francisco,  hereby 
authorizes   the  San  Francisco  Municipal   Railway   to  turn 
over   this   surplus  vehicle   to   the  City  Purchaser,    with  the 
intent   to  sell   Fire  Truck  No.    735  648   to   the  San  Diego 
Metropolitan  Transit  Development  Board   for  $1.00. 


#735648 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

APRIL  121994 


Secretary,  Public  Utilities  CommMsion 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO.  94"0094 

WHEREAS ,  Mission  Bay  is  generally  bounded  by  Third  Street, 
Berry  Street,  Fourth  Street,  the  China  Basin  Channel,  Seventh 
Street,  and  Townsend  Street;  Assessor" s  Blocks  3795-3798, 
3804-3806,    3809,    3810,    3813,    3819,    3822,    3832,    3835,  3837-3841, 
3849-3853,   3880,   3892,   3942  and  3944;   Lot  2  in  Block  3940,  a 
portion  of  Block  3941  westerly  of  China  Basin  Street;   Lot  6  in 
Block  3943;   Lot  1  in  Block  3948;   and  a  portion  of  Block  9900 
along  China  Basin  Street;  and 

WHEREAS,   a  Final  Mission  Bay  Environmental   Impact  Report 
("FEIR")  was  prepared  by  the  Department  of  City  Planning  as 
required  by  law;  and 

WHEREAS,   on  August  23,    1990,   the  City  Planning  Commission 
reviewed  and  considered  the  FEIR  and  by  its  Resolution  No.  12006, 
found  the  contents  of  said  report  and  the  procedures  through 
which  the  FEIR  was  prepared,  publicized  and  reviewed  complied 
with  the  provisions  of  the  California  Environmental  Quality  Act 
( "CEQA" )   (Public  Resources  Code  Sections  21000  et  seq. ) ,   the  CEQA 
Guidelines  (California  Code  of  Regulations,  Title  14)  and  Chapter 
31  of  the  San  Francisco  Administrative  Code;  and 

WHEREAS,   by  said  Resolution  No.    12006,   the  City  Planning 
Commission  certified  the  completion  of  the  FEIR  as   in  compliance 
with  CEQA  and  the  CEQA  Guidelines;  and 

WHEREAS,   on  September  27,    1991,   the  City  Planning 
Commission,  pursuant  to  Resolution  No.    12040,   adopted  and 
incorporated  by  reference  the  Mission  Bay  Findings  (dated 
September  7,   1990,   as  amended  on  September  13  and  September  20, 
1990),    including  exhibits  thereto;  and 

WHEREAS,   on  January  7,   1991,   the  Board  of  Supervisors, 
pursuant  to  Resolution  No.   60-91,   adopted  and  incorporated  by 
reference  the  Mission  Bay  Findings  (approved  by  the  City  Planning 
Commission  by  its  Resolution  No.    12040),   and  adopted  certain 
additional  findings  pursuant  to  CEQA;  and 

WHEREAS,   on  February  14,    1991,   the  City  Planning  Commission 
adopted  Resolution  No.    13017,  which,   among  other  things,  modified 
and  incorporated  by  reference  the  modified  Mission  Bay  Findings 
and  readopted  Resolution  No.   12040,  except  as  modified  by  said 
Resolution  No.    13017;  and 

WHEREAS,   on  February  25,    1991,   the  Board  of  Supervisors, 
pursuant  to  Resolution  No.    139-91,    adopted  the  modifications  to 
the  Mission  Bay  Findings  adopted  by  the  City  Planning  Commission 
by  its  Resolution  No.    13017,   and  reaffirmed  and  readopted 
Resolution  No.    60-91,   except  as  modified  by  said  Resolution 
No.    139-91,   and  approved  the  Mission  Bay  Development  Agreement 
("Development  Agreement")   and  related  Zoning  Map  and  Planning 
Code  amendments;  and 
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WHEREAS,    on  December   11,    1990,    the  PUC,    pursuant  to 
Resolution  No.   90-438,   approved  the  Principles  of  Mission  Bay 
Transportation  Projects  Agreement   (the  "Principles")   as  set  forth 
in  Exhibit  G  to  the  Development  Agreement;  and 

WHEREAS,    in  furtherance  of  the  provisions  of  Section  14.9 
of  the  Development  Agreement,   and  pursuant  to  the  authority 
granted  by  PUC  Resolution  No.   90-438,  the  PUC ' s  staff,  in 
conjunction  with  the  Chief  Administrative  Officer  and  the  City 
Attorney's  Office,  negotiated  on  behalf  of  the  City  with  Catellus 
Development  Corporation  ("Catellus")  and  prepared  the  Mission  Bay 
Transportation  Projects  Agreement  ( "TPA" ) ,   consistent  with  the 
Principles;  and 

WHEREAS,   on  December  10,    1991,   pursuant  to  Resolution  No. 
91-0409,  the  PUC  adopted  the  Mission  Bay  Findings,   agreed  with 
the  City  Planning  Commission  in  finding  that  all  significant 
environmental  effects  associated  with  the  Project  (including  the 
TPA)  had  been  fully  and  adequately  analyzed  and  no  additional 
information  was  required  to  make  an  informed  decision  regarding 
the  environmental  impact  of  the  Project  and  the  appropriate 
mitigation  measures,  made  further  findings  under  CEQA  regarding 
the  TPA  in  relation  to  the  FEIR,   and  concluded  that  the  benefits 
of  the  Project  outweighed  the  adverse  effects  on  the  environment 
which  were  found  to  be  acceptable,   and  that  social,  economic, 
recreational  and  environmental  benefits  of  the  Project 
constituted  overriding  consideration  justifying  approval;  and 

WHEREAS,   by  Resolution  No.    91-0409,   the  PUC  also  approved 
the  TPA  (including  authorizing  acceptance  of  deeds  to  land 
parcels  to  be  donated  by  Catellus  pursuant  to  the  TPA)  and 
authorized  execution  of  the  TPA  by  the  Manager  of  Utilities, 
including  any  nonmaterial  additions  or  deletions  recommended  by 
the  Board  of  Supervisors  or  City  Attorney;  and 

WHEREAS,   on  February  14,    1992,  pursuant  to  Resolution  No. 
120-92,  the  Board  of  Supervisors  similarly  approved  the  TPA, 
authorized  acceptance  of  donations  and  dedications  of  real 
property  pursuant  thereto,   and  made  findings  in  accordance  with 
CEQA;  and 

WHEREAS,  the  TPA  was  never  executed  by  the  parties;  and 

WHEREAS,  the  parties  have  subsequently  negotiated 
substantive  and  material  revisions  to  the  TPA  altering  the  rights 
and  obligations  of  the  PUC  under  the  TPA;  and 

WHEREAS,   the  City's  Environmental  Review  Officer,  by 
Memorandum  to  Planning  Department  file  86.505E  (Mission  Bay), 
dated  March  24,   1994,  determined  that  no  important  revisions  are 
needed  in  the  EIR  to  disclose  new  significant  impacts  as  a  result 
of  the  proposed  changes  to  the  TPA,  no  changes  in  circumstances 
related  to  the  proposed  transit  projects  have  occurred  that 
require  important  revisions  in  the  EIR  due  to  new  significant 
impacts,   no  important  new  information  has  become  available 
regarding  the  proposed  project,   and  no  new  significant  impacts 
would  be  caused  by  the  project  or  would  become  substantially  more 
severe  as  a  result  of  the  proposed  revisions  to  the  project  in 
the  TPA;   now,   therefore,   be  it 
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WHEREAS ,    all  public  notices   required  by  law  have  indicated 
that  the  FEIR  is  a  Program  EIR  within  the  meaning  of  CEQA 
Guidelines,   California  Code  of  Regulations,   Section  15168(e),  and 
have  advised  the  public  that  the  proposed  revisions  to  the  TPA 
would  be  reviewed  under  the  Mission  Bay  FEIR;   now,   therefore,  be 
it 

RESOLVED,  the  PUC  finds  that  the  proposed  revisions  to  the 
TPA  include  no  substantial  changes  and  will  involve  no  new 
significant  environmental  impacts;  no  substantial  changes  to  this 
Project,  as  approved  by  this  Commission  and  the  Board  of 
Supervisors,  have  occurred  with  respect  to  the  proposed  transit 
projects  that  would  require  important  revisions  in  the  FEIR  due 
to  new  significant  impacts;   and  no  new  information  of  substantial 
importance  has  become  available  which  would  indicate  the  need  for 
a  subsequent  or  supplemental  EIR;   and  be  it  further 

RESOLVED,  that  the  PUC  hereby  approves  the  TPA,   as  revised, 
and  authorizes  the  Manager  of  Utilities  to  execute  the  TPA  on 
behalf  of  the  PUC  in  substantially  the  form  contained  in  the 
record  herein,  with  any  additions  or  deletions  recommended  by  the 
City  Attorney  or  adopted  by  the  Board  of  Supervisors,  provided 
that  any  such  additions  or  deletions  do  not  substantially  or 
materially  alter  the  rights  and  obligations  of  the  PUC  under  the 
Transportation  Projects  Agreement,   and  do  any  and  all  things  and 
take  any  and  all  actions  (including  executing  and  delivering  any 
and  all  further  instruments,   agreements  or  documents)  necessary 
or  desirable  to  consummate  the  transaction  and  effectuate  the 
provisions  of  the  TPA;   and  be  it  further 

RESOLVED,   that  the  PUC  urges  the  Board  of  Supervisors  to 
similarly  approve  the  TPA,  as  revised. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted 
by  the  Public  Utilities  Commission  on  its  meeting  of    APRIL  12. 


Secretary ,  Public  Uti litres  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


94-0095 

No.   


WHEREAS,  PUC  Resolution  No.  90-0268  authorized  the  Municipal  Railway  to  enter 
into  a  contract  with  New  Flyer  Industries  Limited  for  the  purchase  of  Articulated  Electric 
Trolley  Coaches  and; 

WHEREAS,  Spare  parts  were  not  included  in  the  initial  contract  award  due  to  a  lack  of 
funds  and; 

WHEREAS,  Available  funding  for  spare  parts  through  FT  A  Grants  CA-90-X498  and 
CA-90-X579  totals  $1,937,721  and; 

WHEREAS,  Reserved  project  funds  are  now  available  and  have  been  released  for  use; 
now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San  Francisco 
Municipal  Railway  to  modify  the  contract  with  New  Flyer  Industries  Limited  for  an  amount, 
including  appropriate  taxes,  not  to  exceed  $700,000  to  purchase  spare  parts,  special  tools, 
and  other  maintenance  equipment  for  the  new  Articulated  Electric  Trolley  Coaches,  and  to 
purchase  the  remaining  spare  parts,  special  tools,  and  maintenance  equipment  through 
established  City  and  County  Term  Purchase  Agreement  procedures. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

APRIL  121994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OP  SAN  FRANCISCO 


94-0096 

RESOLUTION  No.   _  


WHEREAS,  Municipal  Railway  and  PUC  Finance  staff,  in  conjunction  with  the  Controller's 
staff,  have  reviewed  operating  expenditures  to  date  for  the  current  year  and  projected  spending 
through  June  30,  and  that  review  has  indicated  shortfalls  in  several  areas;  and 

WHEREAS,  The  Controller  has  released  a  report  on  the  projected  financial  condition  of 
the  City,  and  that  report  shows  that  Muni's  shortfalls  can  be  covered  by  general  fund  reserves; 
and 

WHEREAS,  The  Mayor's  Budget  Director  has  indicated  that  she  would  consider  a  request 
for  supplemental  appropriations  to  fund  these  items;  now  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  that  the  Mayor 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental  appropriation  in  the 
amount  of  $3.4  million  from  any  legally  available  funds  for  the  following  purposes: 

1)  materials  and  supplies  ($1.5  million); 

2)  payments  to  Caltrain  ($1.2  million);  and 

3)  fringe  benefits  ($0.7  million). 


moper\calitem\marchsup.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  APRIL  121994 

at  its  meeting  of . 


Secretary,  Public  Utilities^emfnission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0097 


WHEREAS,  The  Public  Utilities  Commission  has  authority  to  transfer  funds 
between  non-salary  accounts  as  necessary;  and 

WHEREAS,  Muni  and  Finance  staff  have  determined  that  the  Maintenance 
Division's  budget  for  materials  and  supplies  is  inadequate  and  that  additional  funds  will 
be  needed;  and 

WHEREAS,  Muni  and  Finance  staff  have  also  determined  that  there  are 
surplus  funds  available  in  Object  190,  Non-Personal  Services,  primarily  from 
contractual  items  that  will  not  be  completed  this  year;  now  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
transfer  of  up  to  $0.5  million  from  Object  190,  Non-Personal  Services,  to  Object  130, 
Materials  and  Supplies. 


moper\calitems\2marchsu.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APR  I L    12  1994 

at  Us  meeting  of  Wr"  1  U  1  * 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


No  94-0098 


WHEREAS,  The  Lombard  Street  Reservoir  is  located  in  the  San  Francisco 
residential  district  of  Russian  Hill  and  is  the  sole  source  of  water  supply  to  the  contiguous 
residential  district;  and 

WHEREAS,  In  February  1994,  City  structural  engineers  discovered  the 
concrete  roof  slab  had  separated  from  the  concrete  support  wall.  Further  inspection  revealed 
that  four  of  the  five  concrete  pilasters  each  supporting  a  roof  girder  have  fractured  and  have 
allowed  the  roof  system  to  settle,  thereby  causing  the  roof  slab  to  separate  from  the  wall; 
and 

WHEREAS,  In  the  event  of  seismic  activity,  the  roof  system  would  have  a  high 
probability  of  collapsing  into  the  reservoir  with  a  potential  loss  to  life  and  property;  and 

WHEREAS,  The  roof  girders  must  be  raised  and  supported  immediately.  The 
repair  and  strengthening  construction  work  will  follow  as  soon  as  detailed  engineering  design 
is  completed  and  an  emergency  construction  contract  is  awarded;  and 

WHEREAS,  The  estimated  cost  for  the  project  is  $360,000.  Funds  in  the 
amount  of  $24,900  are  available  from  SFWD  Project  FAMIS  774-091  CDD  Balboa/Francissco 
Reservoirs  Study  and  $335,100  are  available  from  SFWD  FAMIS  Project  No.  602-01  CDD 
New  Services  and  Meters;  now,  THEREFORE,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission,  in  accordance 
with  provisions  of  Sections  6.30  and  21.25  of  the  City  Administrative  Code  hereby  declares 
the  existence  of  an  emergency  at  the  Lombard  Street  Reservoir,  and  BE  IT  FURTHER 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors 
to  approve  the  expenditure  of  $360,000  for  which  funds  are  available  as  stated  herein  for 
emergency  repiars  to  the  Lombard  Street  Reservoir. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeUng  of  APRIL  121994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


94-0099 


RESOLUTION  No. 


WHEREAS,  San  Francisco  Water  Department  (SFWD)  has  executed 
an  agreement  in  February  of  1993  with  CH2M  Hill/AGS  Association  to 
provide  professional  services  to  develop  a  Groundwater  Master  Plan;  and 

WHEREAS,  This  Contract  Amendment  #1  is  to  add  $459,000  to  the 
contract  to  provide  funding  for  the  remainder  of  the  contract  amount  which 
was  not  available  during  FY  1992-93  and  for  additional  services  performed  by 
CH2M  HILL/AGS  Association;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  the  San  Francisco  Water  Department  to  execute  the  Contract  Amendment 
#1. 


a:\Heo\CH2M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      „    ,  APRIL  121994 

at  its  meeting  of  


Secretary,  Public  Utilities  Confmiss 


PUBLIC  UTILITIES  COMMISSION 


94-0100 

RESOLUTION  No  


WHEREAS ,  Under  the  BART  Agreement  11SD-652  Section  2,  City  will  convey 
to  San  Francisco  Bay  Area  Rapid  Transit  (BART) ,  at  no  cost  to  BART, 
landscaping  and  entrance  road  easements  and  all  easement  rights  in 
Daly  City  and  the  adjacent  unincorporated  area  of  San  Mateo  County 
(between  point  A  and  point  D  in  Exhibit  A) ,  after  the  completion  of 
the  relocation  of  the  Sunset  Supply  Pipeline;  and 


WHEREAS ,  BART  will  assume  all  liability  for  any  abandoned  pipeline  and 
pipeline  appurtenances  between  point  A  and  D,  and  point  B  and  C  as  set 
forth  in  attached  Exhibit  A  after  the  completion  of  the  relocation  of 
the  Sunset  Supply  Pipeline;  and 


WHEREAS,  The  relocation  of  Sunset  Supply  Pipeline  has  already  been 
completed;   now,   therefore,   be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Director  of  Property  to  proceed  with  the  transfer  of  the  easement 
rights  and  to  prepare  the  necessary  legislation  to  be  submitted  to  the 
Board  of  Supervisors  for  approval. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetine  of  _  APRIL      12  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0101 

RESOLUTION  No  °  **  V 


RESOLVED,   That  this  Commission  hereby  awards  to  Robert  J. 
Nielsen,   dba  TN  Cattle  Co.,   Inc.,   the  highest  responsible  bidder, 
the  following  two  leases,   copies  of  which  are  on  file  with  the 
San  Francisco  Water  Department: 

1)  The  1200  acre  grazing  lease  located  in  Alameda  County 
for  the  lease  term  commencing  April  15,    1994  or  as  soon 
thereafter  the  lease  is  authorized  by  this  Commission 
and  ending  on  October  31,    1995  at  a  rental  of  $24,060 
per  year. 

2)  The  4405  grazing  lease  located  in  Alameda  County  for 
the  lease  term  commencing  April  15,    1994  or  as  soon 
thereafter  the  lease  is  authorized  by  this  Commission 
and  ending  on  October  31,    1995  at  a  rental  of 
$54,005.30  per  year. 

FURTHER  RESOLVED,  That  this  Commission  hereby  rejects  all 
other  bids  for  the  two  leases  described  above. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APR  I  L  1  2  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

RESOLUTION  No.  94-0102 


RESOLVED,   That  this  Commission  hereby  awards  to  Jack 
Sparrowk,   dba  Sparrowk  Livestock,   the  highest  responsible  bidder, 
the  following  lease,  a  copy  of  which  are  on  file  with  the  San 
Francisco  Water  Department: 

The  9850  grazing  lease  located  in  both  Alameda  and  Santa 
Clara  Counties  for  the  lease  term  commencing  April  15,  1994 
or  as  soon  thereafter  the  lease  is  authorized  by  this 
Commission  and  ending  on  October  31,    1995  at  a  rental  of 
$89,832  per  year. 

FURTHER  RESOLVED,   That  this  Commission  hereby  rejects  all 
other  bids  for  the  lease  described  above. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APR  *  ^  \3 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0103 


WHEREAS.  Eleanor  Dam  is  located  in  Yosemite  National  Park  and 
all  construction  work  will  be  regulated  by  the  National  Parks  Service;  and 

WHEREAS,  Eleanor  Dam  is  seriously  deteriorated  and  requires 
extensive  repair  work;  and 

WHEREAS,  The  National  Parks  Service  requires  that  all  construction 
work  be  completed  by  November  30,  1994;  and 

WHEREAS,  The  City  requests  Bid  Call  and  Contract  Award  Authority 
simultaneously  to  meet  the  construction  schedule  requirements;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General 
Manager  to  approve  Bid  Call  and  award  the  contract  for  Hetch  Hetchy 
Water  and  Contract  No.  HH840,  Eleanor  Dam  Repairs  and,  be  it  further 

RESOLVED,  That  the  Commission  hereby  directs  the  PUC  General 
Manager  to  report  back  to  the  Commission  the  results  of  the  bid  process 
for  this  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL'  121994 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No.  .  94  0  1  0  4 


WHEREAS,  In  recent  years,  development  and  delivery  of  Municipal  Railway's 
capital  projects  have  been  of  concern  to  many  external  funding  agencies;  and 

WHEREAS,  Voter  approval  of  Proposition  M,  separating  Muni  from  the  PUC  and 
creating  the  new  Public  Transportation  Commission,  provides  a  unique  opportunity  to  deal  with 
those  concerns;  and 

WHEREAS,  It  is  proposed  to  create  a  new  Capital  Program  Division  in  Muni  that  is 
responsible  for  capital  program  planning,  funding,  project  management,  design  and  construction; 
and 

WHEREAS,  PUC  management  allocated  positions  from  Finance,  Muni  and  UEB 
for  this  purpose  in  December  1993,  and  requested  that  a  Task  Force  of  MTC,  PUC  and  SFCTA 
staff  along  with  an  independent  consultant  make  recommendations  on  the  allocation  plan  as  well 
as  funding  for  this  new  Division;  and 

WHEREAS,  The  Task  Force  recommended  (1)  strengthening  the  planning, 
financial  analysis  and  programming  functions;  (2)  establishing  independent  sections  responsible 
for  project  development  and  delivery,  each  reporting  to  the  Deputy  Director  for  Capital  Program; 
and  (3)  reviewing  current  cost  recovery  practices;  and 

WHEREAS,  PUC  management  accepted  the  Task  Force  recommendations  and  is 
desirous  of  implementing  the  first  and  last  of  them  for  1994-95;  NOW  THEREFORE,  BE  IT 

RESOLVED,  That  this  Commission  hereby  approves  a  revised  1994-95  budget 
request  related  to  the  Capital  Program  Division  in  the  Municipal  Railway  as  follows: 


1.  Obtaining  approval  from  the  Controller  for  a  Muni  personnel  fund;  and 

2.  Seeking  operating  support  for  new  positions  from  the  Transportation 
Authority;  AND  BE  IT  FURTHER 

RESOLVED,  That  this  Commission  hereby  authorizes  the  PUC  General  Managei 
or  his  successor  to  approve  Transit  Fund  Programming  Procedures  for  Muni  and  external  funding 
agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of . 


APRIL  121994 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CTTV  ANO  COUNTY  OF  SAN  FRANCISCO 


94-0105 

RESOLUTION  No.   _  


WHEREAS,  Transportation  Sales  Taxes  are  available  for  San  Francisco  Municipal 
Railway  Projects  and  operations;  and 

WHEREAS,  The  proposed  allocation  includes  the  following  projects: 


1. 

Diesel  Bus  Rehabilitation 

$  225.000 

2. 

Graffiti  Prevention,  Security  Planning 

175,000 

3. 

F-EMBARCADERO  Streetcar  Line 

5,435.000 

4. 

Trolley  Bus  Purchase 

2,580.520 

5. 

Metro  Accessibility  Improvements 

250.000 

6. 

Operator  Restrooms 

90,000 

7. 

14-MISSION  Trolley  Overhead  Reconstruction 

118,000 

8. 

Boarding  Platforms/Bus  Stops 

50,000 

9. 

Rail  Replacement 

3,000.000 

10. 

Light  Rail  Vehicle  Modifications 

300.000 

11. 

Rail  Corridor  Project  Management 

163.000 

12. 

Bayshore  Corridor  Study 

500.000 

WHEREAS,  The  proposed  allocation  includes  the  following  operating  funds 

1.  Trolley  Coach  Lift  Maintenance  $  130.000 

2.  Transit  Capital  Division  Support  500,000 

3.  Paratransit  Contract  Van  &  Taxi  Services  4,264,000 


WHEREAS.  These  projects  all  ranked  high  in  the  Municipal  Railway  Capital 
Improvement  Program  and  the  Regional  and  State  Transportation  Improvement  Programs, 
and  the  San  Francisco  Congestion  Management  Plan;  and 

WHEREAS,  All  of  the  projects  in  this  application  address  serious  transportation 
problems  in  San  Francisco's  transit  and  paratransit  systems  and  are  ready  for  funding  in 
the  next  fiscal  year;  and 

WHEREAS,  The  San  Francisco  Transportation  Authority  programmed  Sales  Tax 
funds  for  MUNI's  capital  program;  now,  THEREFORE  be  it 

RESOLVED,  That  the  Assistant  General  Manager.  Finance  Public  Utilities 
Commission  is  hereby  authorized  to  apply  for,  accept,  and  expend  $  I  r. 780, 520  from 
Transportation  Sales  Tax;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager.  Finance,  is  authorized 
to  execute  any  fund  agreements  with  the  Transportation  Authority  to  accept  these  funds. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


APRILS  1994      ,  . 

Secretary,  Public  Utilities  Commission 


at  its  meeting  of 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


REPORT  ON 
REVENUE  REQUIREMENT  AND  RATES 
FOR 

FISCAL  YEAR  1994-95 


425  MASON  STREET 
SAN  FRANCISCO,    CALIFORNIA  9  4102 
APRIL  4,  1994 


REPORT  ON 
REVENUE    REQUIREMENT    AND  RATES 
FOR 

FISCAL    YEAR  1994-95 

On  March  22,  1994 ,  the  San  Francisco  Public  Utilities 
Commission  approved  Resolution  No.  94-0081  setting  the  date  time 
and  place  for  a  public  hearing  on  proposed  water  rate  adjustments 
for  the  fiscal  year  beginning  July  1,  1994.  The  hearing  will  held 
on  April  12,  1994  at  2:00  p.m.  in  Room  282,  City  Hall  San 
Francisco,  California. 

The  following  pages  provide  a  description  of  proposed  rate 
adjustments  and  revenue  requirement  analyses  supporting  the  rate 
recommendations.     All  rates  will  be  effective  July  1,  1994 
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The  proposed  rate  adjustments  for  customers  supplied  by  the 
San  Francisco  Water  Department  are  for  the  purpose  of  meeting 
operating  expenses   including  employee  wages  and  fringe  benefits, 
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puxrctias  ±n<=f   or    leasing1    o  £    supplies,     equipment    or-   materials  ,  meeting 
financial      reserve       requirements,        obtaining       funds       for  capital 
projects  necessary  to  maintain   service  within   the   existing  service 
areas    and    for    other    budgetary    requirements    of    the    San  Francisco 
Water  Department. 
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SAN    FRANCISCO    WATER  DEPARTMENT 
PUBLIC    UTILITIES  DEPARTMENT 


REPORT  ON 
REVENUE   REQUIREMENT  AND  RATES 
FOR 

FISCAL  YEAR  1994-95 


INTRODUCTION 

This  report  presents  the  results  of  an  analysis  of  revenue 
requirement,  cost  of  service,  and  rates  for  water  service.  An 
estimate  of  the  requirement  revenue  for  the  fiscal  year  beginning 
July  1,  1994  has  been  developed  based  on  the  budget  adopted  by  the 
Public  Utilities  Commission  ("Commission")  at  its  regular  meeting 
on  February  22,  1994.  The  revenue  requirement  of  the  water  system 
includes  operating  and  maintenance  expenses,  principal  and  interest 
payments  on  long  term  debt  sold  to  finance  system  improvements,  and 
facilities  maintenance  and  capital  projects  funded  from  operating 
revenues . 

The  cost  of  service  analysis  entails  the  allocation  of  the 
water  system's  revenue  requirement  between  categories  of  service 
based  on  their  respective  use  of  system  facilities.  The  Water 
Department  provides  two  categories  of  service  -  Retail  and  Suburban 
Resale.  The  Water  Department  provides  retail  service  to 
residential,  commercial,  industrial,  and  municipal  customers.  The 
majority  of  the  Water  Department's  retail  customers  are  located 
with  the  corporate  boundaries  of  the  City.  The  Water  Department 
also  provides  retail  service  outside  the  City  to  a  small  number  of 
customers  who  are  served  directly  from  the  Water  Department's 
transmission  pipelines.  In  addition  to  retail  service,  the  Water 
Department  provides  water  for  resale  to  thirty  water  utilities 
which  in  turn  provide  retail  water  service  in  San  Mateo,  Santa 
Clara,  and  Alameda  counties. 

The  distribution  of  costs  between  retail  and  resale  customer 
categories  provides  the  basis  for  the  design  of  a  schedule  of  rates 
for  service.  Historically,  the  Water  Department's  schedule  of 
retail  rates  has  included  general  rates  applicable  to  residential, 
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commercial  and  industrial  service  and  special  rates  applicable  to 
private   fire   protection,    docks    and    shipping;,    and   public  uses. 
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REVENUES   UNDER   EXISTING  RATES 

The  revenues  available  to  meet  the  Water  Department's  revenue 
requirement  include  service  charges,  rents,  other  operating 
revenues,  interest  income  earned  on  invested  funds,  and  other  non- 
operating  income.  The  Water  Department's  current  schedule  of  rates 
was  adopted  by  the  Commission  on  May  11,  1993  and  became  effective 
with  bills  for  water  service  rendered  on  or  after  July  1,  1993. 
The  current  schedule  of  rates  for  residential,  commercial,  and 
industrial  service  has  a  monthly  service  charge  based  on  meter  size 
and  type  and  a  uniform  volume  charge.  The  rate  applicable  for 
suburban  resale  has  the  same  rate  structure.  A  copy  of  the  current 
schedule  of  rates  is  included  as  Appendix  B  to  this  report. 

Estimates  of  revenues  under  existing  rates  are  based  on 
analyses  of  the  number  of  customers  and  the  corresponding  water 
volumes  used  by  those  customers.  Using  projected  billing  units  and 
the  existing  rates,  retail  and  suburban  resale  revenues  are 
estimated  to  be  $48,13  0,000  and  $47,880,000,  respectively,  in 
Fiscal  Year  1994-95. 

Other  revenues  are  derived  from  leases  of  the  Water  Department 
lands,  custom  work  reimbursements,  interest  income,  and  other 
miscellaneous  sources.  Other  revenues  from  all  sources  are 
estimated  to  be  $10,080,000  in  Fiscal  Year  1994-95. 

REVENUE  REQUIREMENTS 

The  water  system  revenue  requirement  includes  operation  and 
maintenance  expense,  principal  and  interest  payments  on  long  term 
debt,  and  facility  maintenance  and  capital  improvement  projects 
funded  from  operating  revenues.  Operation  and  maintenance  expenses 
include  the  wages  and  salaries,  fringe  benefits,  professional 
services,  power  and  energy  costs,  water  treatment  chemicals,  other 
materials  and  supplies,  non-professional  services,  and 
administration  costs  required  to  provide  water  service  to 
customers.  Operation  and  maintenance  expense  is  estimated  to  be 
$81,126,709  for  Fiscal  Year  1994-95. 
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The  Water-  Department  has  one  genera  1  obligation  bond  issue  and 
three  revenue  bond  issues  outstanding;.  The  various  bond  issues 
were  sold  to  finance  the  costs  of  major  capital  additions.  The 
Water  Department's  most  recent  issue,  the  1991  Series  A  bonds,  was 
sold  to  finance  the  costs  a  main  replacement  and  service  renewal 
program  in  the  City.  Debt  service  payments  which  include  principal 
and  interest  are  estimated  to  be  $17,309,991  in  Fiscal  Year  1994- 
95. 

Facilities  maintenance  and  capital  improvement  projects  of 
routine  or  recurring  nature  are  included  as  part  the  Water 
Department's  revenue  requirement.  These  projects  typically  include 
minor  construction,  major  maintenance  and  restoration  projects, 
planning  studies,  and  engineering  design.  Revenue  financed 
facilities  maintenance  and  capital  improvement  projects  are 
estimated  to  be  $29,489,999  for  Fiscal  Year  1994-95. 

The  total  revenue  requirement  for  the  water  system  is 
estimated  to  be  $127,925,800.  However,  for  determining  the  revenue 
requirement  for  rate  purposes,  the  revenues  derived  from  other 
operating  and  non-operating  sources  are  deducted  from  the  total 
revenue  requirement.  The  revenue  requirement  to  be  met  from  rates 
for  Fiscal  Year  1994-95  is  estimated  to  be  $117,845,800. 

ADEQUACY  OF  REVENUES  UNDER  EXISTING  RATES 

The  estimates  of  revenues  and  revenue  requirement  provide  an 
indication  of  the  ability  of  existing  rates  to  meet  the  cash  needs 
of  the  water  system.  In  addition  to  meeting  cash  needs,  the 
revenues  of  the  water  system  must  also  be  sufficient  to  meet  the 
terms  and  conditions  of  the  Water  Department's  bond  indentures. 
Those  indentures  require  the  net  revenues  of  the  water  system, 
which  are  defined  as  all  revenues  less  operation  and  maintenance 
expense,  be  not  less  than  125%  of  the  sum  of  the  Water  Department's 
annual  debt  service  payments.  This  requirement  assures  the  holders 
of  the  Water  Department ' s  bonds  that  the  Water  Department  is  able 
to  generate  sufficient  revenue  to  operate  and  maintain  the  water 
system.  Table  1  presents  projected  operating  results  under 
existing  rates  for  Fiscal  Year  1994-95. 
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TABLE  1 

PROJECT    OPERATING    RESULTS    UNDER    EXISTING  RATES 
FISCAL   YEAR  1994-95 


Projected 
Operating  Results 
$ 

Operating  Income 

Retail  Water  Sales  43,130,000 
Suburban  Resale  47,880,000 
Rents  4,330,000 
Interest  Income  2,750,000 
Other  Income  3,000,000 

Total  Income  106,090,000 

Operating  Expenses  81,127,000 

Net  Revenue  24,963,000 

Capital  Improvements  29,489,000 

Debt  Service  17,310,000 

Surplus  or  Deficit  -21,836,000 

Debt  Service  Coverage  1.44  X 


The  comparison  of  estimated  revenues  under  existing  rates  to 
projected  revenue  requirements  indicates  the  Water  Department  is 
able  to  meet  the  coverage  requirement  specified  in  its  bond 
indentures,  however,  revenues  are  inadequate  to  meet  the  cash 
requirements  of  the  water  system. 
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V 


COST    OF  SERVICE 


The  total  revenue  requirement  to  be  derived  from  water  service 
charges  is  synonymous  with  total  cost  of  service.  As  a  basis  for 
developing  equitable  rates,  these  costs  are  allocated  between 
retail  and  suburban  resale  service  based  on  their  respective 
service  requirements  and  in  accordance  with  the  provisions  of  the 
Settlement  Agreement  and  Master  Water  Sales  Contract  between  the 
City  and  its  suburban  customers. 

Under  the  Settlement  Agreement  and  Master  Water  Sales 
Contract,  the  cost  of  service  is  calculated  on  a  "utility  basis" 
which  includes  a  pro-rata  share  of  operation  and  maintenance 
expense  plus  depreciation  and  return  on  net  value  of  water 
facilities  used  to  provide  suburban  resale  service.  To  calculate 
the  cost  of  service  allocated  to  suburban  resale,  costs  and  plant 
are  first  classified  as  City-Direct,  Suburban-Direct,  or  Joint 
costs  and  investment.  The  costs  and  investment  are  then  allocated 
between  the  City  and  suburban  customers  based  on  their  respective 
service  requirements. 

Most  operating  costs  are  allocated  based  on  water  volumes. 
For  example,  the  cost  of  water  treatment  is  primarily  a  function  of 
the  volume  of  water  treated.  Consequently,  these  costs  are 
allocated  based  on  the  volume  of  water  delivered.  A  few  operating 
costs  such  as  meter  reading  and  billing  are  related  to  the  number 
of  customers  served.  However,  the  Settlement  Agreement  and  Master 
Water  Sales  Contract  specifies  the  suburban  resale  customer  will  be 
allocated  2%  of  the  customer  accounts  expense.  Administrative  and 
general  expenses  are  allocated  based  on  the  subtotal  of  all  other 
operating  expenses. 

Plant  investment  is  classified  as  related  to  volume,  maximum 
day  use,  maximum  hour  use,  City-Direct,  and  Suburban  Resale-Direct 
cost  components.  The  classification  of  plant  investment  may  differ 
from  the  corresponding  operating  cost.  For  example,  water 
treatment  cost  are  allocated  based  on  volume,  but  the  investment  in 
water  treatment  facilities  are  allocated  based  on  maximum  day  rate 
of  use  because  treatment  plants  are  designed  to  meet  that  operating 
parameter. 
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Deprecation  expense  and  return  are  allocated  based  on  the 
allocation  of  plant  investment.  Return  is  computed  based  on 
allocated  net  plant  investment  (i.e.  the  original  cost  of  plant 
less  accumulated  depreciation)  and  the  Water  Department's  weighted 
cost  of  capital.  The  cost  of  capital  is  weighted  by  the  proportion 
of  plant  investment  financed  by  debt  and  by  the  proportion  finance 
by  revenues. 

The  operating  costs  and  plant  investment  for  Hetch  Hetchy 
Water  and  Power  are  allocated  in  a  similar  manner.  Costs  are  first 
classified  as  Power  Specific,  Water  Specific,  and  Joint.  The 
classified  costs  on  then  allocated  between  retail  and  suburban 
resale  based  on  their  respective  service  requirements. 

To  adjust  for  the  differences  between  the  "utility  basis"  used 
to  determine  suburban  resale  cost  responsibility  and  the  "cash 
basis"  used  to  determine  retail  cost  responsibility,  the 
depreciation  and  return  components  of  the  suburban  resale  cost 
responsibility  are  shown  as  deductions  to  retail  service  cost 
responsibility.  Table  2  summarizes  revenues  under  existing  rates, 
allocated  costs,  and  required  revenue  adjustments.  Based  on  this 
analysis,  a  17.6%  increase  is  required  for  retail  rates,  and  a 
19.1%  increase  is  required  for  suburban  resale  rates. 

RETAIL  RATE  ADJUSTMENT 

In  1990,  the  Water  Department  presented  a  five  year  financial 
plan  to  the  Commission.  A  key  feature  of  that  plan  was  the  sale  of 
revenue  bonds  to  meet  immediate  capital  project  needs  and  rate 
increases  of  14%  per  year  for  five  years  to  cover  the  anticipated 
debt  service  on  those  bonds.  For  the  past  four  years,  despite  the 
drought,  the  Commission  has  followed  that  plan.  Fiscal  Year  1994- 
95  represents  the  fifth  and  final  year  of  the  plan. 

The  Fiscal  Year  1994-95  budget  which  the  Water  Department 
presented  to  the  Commission  in  January  was  based  in  part  on  the 
five  year  financial  plan.  It  presumed  a  14%  increase  in  retail 
rates  effective  July  1,  1994.  The  Water  Department  proposes  to  use 
the  addition  revenues  to  fund  the  increased  costs  of  regulatory 
compliance  and  facility  maintenance.     In  addition  to  annualized 
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TABLE  2 

ESTIMATED    REVENUES    AND    EXPENDITURES    UNDER    EXISTING  RATES 

FISCAL    YEAR  1994-95 


Beginning  Balance 

Balancing  Account 

Revenues 

Sales  of  Water 
Rents 

Interest  Income 
Miscellaneous 
Total  Revenues 

Total  Available  Funds 

Allocation  of  Funds 
Operating  Costs 
Purchases  of  Water 
Debt  Service-G.O. 
Debt  Service-Revenue 
FM/CIP 
Subtotal  Expenditures 

Suburban  Depreciation 
Suburban  Return 
Interest 

Total  Allocation 
Surplus  or  Deficit 
Required  Adjustment 


Citv 
$ 

4,229,842 


631, 603 

48,130,000 
4,  330,000 
2,750,000 
3 , 000 , 000 

58,210,000 


Suburban 


-631, 603 


47,880,000 


Total 


4,229,842 


47,880,000 


96, 010, 000 
4,330,000 
2,750,000 
3 ,000,000 
106,090,000 


63,071,445       47,248,397  110,319,842 


37, 040, 423 
9,995,285 
2,002,148 
15,307,843 
29  ,489 , 000 
93,834,699 

-6,938,117 
-15,333,134 
-37,896 


26,644,386 
7,446,715 


34,091,101 

6,938,117 
15,333,134 
37,896 


63,684,809 
17,442,000 
2,002,148 
15,307,843 
29  ,  489 , 000 
127,925,800 


71,525,552       56,400,248  127,925,800 
-8,454,107       -9,151,851  -17,605,958 
17.57%  19.11%  18.34% 


cost  o£  the  recently  approved  water  quality  positions  added  to 
ensure  compliance  with  the  conditions  of  the  City's  filtration 
waiver,  the  Department  is  being  required  by  federal  regulations  to 
undertake  an  extensive  water  quality  sampling  and  reporting 
program.  The  budget  also  includes  an  increase  of  nearly  $14 
million  for  facilities  maintenance  and  capital  improvement 
projects.  Much  of  the  additional  funding  will  be  used  to  perform 
deferred  maintenance  activities.  Among  the  projects  identified  for 
increased  funding  are  Watershed  Fire  Prevention  and  Erosion 
Control,  Right-of-Way  Maintenance,  Pipeline  Inspections,  Building 
Repair  and  Maintenance,  and  Fence  Repair  and  Construction.  These 
projects  will  enable  the  Water  Department  to  offset  the  loss  in 
plant  value  due  to  depreciation  and  obsolescence.  Without  a  14% 
increase,  the  Fiscal  Year  1994-95  spending  for  facilities 
maintenance  and  capital  improvement  would  be  reduced  below  the 
level  required  to  maintain  the  overall  condition  of  plant  and 
equipment.  Deferred  maintenance  eventually  results  in  higher 
operating  costs  and  reduced  system  reliability. 

The  Water  Department  is  recommending  rates  for  retail  water 
service  be  increased  an  average  of  14%  effective  July  1,   1994.  A 
14%  increase  would  raise  the  monthly  service  charge  for  5/8  inch 
meter  from  $2.80  to  $3.20  and  the  volume  charge  from  $1.02/Ccf  to 
$1.17/Ccf.      Table   3    compares   revenues   under .  proposed   rates  to 
revenue  requirements.    Raising  the  retail  rate  14%  rather  than  the 
17.5%  indicated  by  the  cost  of  service  analysis  will  result  in  a 
$1.7  million  deficit.      The  Water  Department  has   justified  rate 
recommendations  to  the  Commission  and  to  the  public  in  previous 
years  based,  in  part,  on  its  five  year  financial  plan.     The  Water 
Department  believes  it  is  important  that  its  rate  recommendations 
for   Fiscal   Year   1994-95   be   consistent   with   statements   made  in 
previous  years.  The  Water  Department  proposes  to  cover  the  deficit 
through    project    close-outs    and    project    de-obligations    in  the 
current  fiscal  and  to  limit  its  rate  request  to  the  14%  specified 
its  5  year  financial  plan. 

As  part  of  its  rate  recommendations,  the  Water  Department  is 
proposing  to  consolidate  rates  W-l,  W-1A,  and  W-lB  into  a  single 
rate.  Rate  W-l  is  applicable  to  residential,  commercial,  and 
industrial  customers  for  all  metered  services  except  fire, 
irrigation,  and  special  shipping  services.    Rate  W-lA  is  applicable 


10 


TABLE  3 

ESTI21ATED    REVENUES    AND    EXPENDITURES    UNDER    PROPOSED  RATES 

FISCAL    YEAR  1994-95 


Beginning  Balance 

Balancing  Account 

Revenues 

Sales  of  Water 
Rents 

. Interest  Income 
Miscellaneous 
Total  Revenues 

Total  Available  Funds 

Allocation  of  Funds 
Operating  Costs 
Purchases  of  Water 
Debt  Service-G.O. 
Debt  Service-Revenue 
FM/CIP 

Subtotal  Expenditures 

Suburban  Depreciation 
Suburban  Return 
Interest 

Total  Allocation 
Surplus  or  Deficit 


Citv  Suburban  Total 

$  $  $ 

4,229,842  4,229,842 

631,603  -631,603 


54,868,200 
4,330,000 
2,750,000 
3 , 000 , 000 

64,948,200 

69,809,645 

37,040,423 
9,995,285 
2,002,148 
15,307,843 
29 , 489  ,  000 
93,834,699 

-6,938,117 
-15,333,134 
-37,896 

71,525,552 

-1,715,907 


57,025,080 

57,025,080 
56, 393 , 477 

26,644,386 
7,446,715 


34,091,101 

6,938,117 
15,333,134 
37,896 

56, 400,248 

-6,771 


111,893,280 
4,330,000 
2,750,000 
3 , 000 , 000 

121,973,280 

126,203,122 

63 , 684,809 
17,442,000 
2,002,148 
15,307,843 
29  ,  489 , 000 
127,925,800 


127,925,800 
-1,722,678 
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combination     of     standard     service     and     fire     service.  Under  ttie 

existing-  rate  structure,  a  customer  could  receive  a  lower  bill  for 
combination  service  than  for  standard  service.  Since  combination 
service  encompasses  standard  service,  it  should  not  be  given  a 
lower  rate.  The  Water  Department  recommends  consolidating  rate  W- 
1A  with  rate  W-l.  Rate  W-1B  is  applicable  to  irrigation  service. 
However,  the  charges  for  irrigation  service  are  the  same  as 
standard  service.  The  Water  Department  recommends  consolidating 
rate  W-1B  with  rate  W-l. 

The  Water  Department  is  also  including  as  part  of  its  rate 
recommendations  that  rates  W-l  and  W-21  be  simplified.  The  monthly- 
service  charge  shown  for  both  rates  is  based  on  meter  size  and 
type.  Less  than  200  of  the  Water  Department's  163,000  meters  are 
Crest,  magnetic,  or  turbine  meters  and  subject  to  a  higher  monthly 
charge.  Those  types  of  meters  can  be  combined  with  the  more  common 
disc  and  compound  meters  with  very  little  revenue  loss. 
Simplifying  the  rates  will  facilitate  rate  administration  and 
improve  public  understanding  of  the  rates. 

Finally,  the  Water  Department  is  recommending  rates  W-l  and  W- 
21  be  modified  to  incorporate  a  water  conservation  feature.  City 
Ordinance  Nos.   185-91,   346-91,   and  259-91  require  residential  and 
commercial   customers   to    retrofit   their   premises   with    low  flow 
plumbing  devices  and  to  submit  to  the  Water  Department  a  self- 
certified    Conservation    Affidavit.        The    proposed  conservation 
feature    would    reward    those     customers     who     comply    with  the 
appropriate  ordinance  with  a  lower  rate.    Customers  who  do  not  have 
an    approved    Conservation    Affidavit    on    file    with    the  Water 
Department  would  be  charged  a  rate  1 . 5  times  higher  than  the  lower 
rate.    Any  additional  monies  received  from  the  higher  rate  could  be 
used  by  the  Water  Department  to   augment   its   funding  for  water 
conservation  programs  such  as  the  low  flow  toilet  rebate  program. 
In  order  to  inform  the  public  of  this  rate  feature  and  to  allow 
adequate  time  for  customers  to  submit  their  Conservation  Affidavit, 
the  Water  Department  recommends  delaying  the  implementation  of  the 
conservation  feature  until  January  1,  1995.    The  rate  feature  would 
be  applied  to  bills  render  on  and  after  that  date. 

Table   4    show  the   impact   of   the   proposed  W-l   rate   on  the 
various  classes  of  retail  service.     Table  5  compares  both  the 
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TABLE  4 

MONTHLY    COMPARISON    OF    EXISTING    AND    PROPOSED  RATES 
FOR   TYPICA.L   SAN   FRANCISCO  CUSTOMERS 


Customer  Tvoe 

Estimated 
Use 
Ccf 

Existing 
Charoe 
S 

Proposed 
Charge 
S 

Increase 
S 

Percent 
Increase 
% 

Single  Family 
Residential 

7 

9.94 

11.39 

1.45 

14.6 

12  Unit 
Apartment 

29 

40.78 

46.73 

5.95 

14.6 

Large  Apartment 

307 

394.94 

452.49 

57.55 

14.6 

Apartment 
Complex 

2,224 

2,432.18 

2,788.63 

356.50 

14.7 

Residential 
note  j. 

517 

563.24 

651.49 

83.25 

14.7 

Restaurant 

378 

406.06 

465.66 

59.60 

14.7 

Office  Building 

575 

663.30 

766.05 

97.75 

14.6 

Department  Store 

1,286 

1,393.52 

1,597.92 

204.40 

14.7 

Hospital 

2,264 

2,472.98 

2,835.48 

362.50 

14.7 
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TABLE  5 

COMPARATIVE    ANNTTAXi    RESIDENTIAL    WATER  COSTS 
BASED    ON   ANNUAL    USE    OF    12  0  Ccf 
1993 


National  Comparison 


Regional  Comparison 


Annual 
Cost 


Annual 
Cost 


$ 

$ 

Detroit,  MI 

74.40 

North  Marin  WD-Zone  a 

151. 

20 

Providence,  RI 

98.80 

SFWD-Existing  Rate 

156. 

00 

Jacksonville,  FL 

113.40 

Alameda  County  WD 

162. 

24 

San  Antonio,  TX 

120.20 

North  Marin  WD-Zone  B 

163. 

20 

Washington,  DC 

120.48 

SFWD-Proposed  Rate 

178. 

80 

New  York,  NY 

121.20 

East  Bay  MUD 

190. 

92 

Saint  Louis,  MO 

123.60 

Livennore 

203. 

00 

Milwaukee,  WI 

129.00 

San  Jose 

226. 

92 

Dallas,  TX 

139. 50 

Napa 

301. 

32 

Columbus,  OH 

139.92 

Dublin-San  Ramon  CSD 

323. 

40 

Saint  Paul,  MN 

142.80 

Marin  MWD 

349. 

50 

Honolulu,  HI 

155.40 

Contra  Costa  WD 

393  . 

00 

SFWD-Existing  Rate 

156.00 

Philadelphia,  PA 

168 .84 

SFWD-Proposed  Rate 

178.80 

Indianapolis,  IN 

181.20 

Newark ,  NJ 

181.56 

Los  Angeles,  CA 

189 . 60 

Forth  Worth,  TX 

190 . 20 

oan  uiego,  <_a 

Portland,  ME 

207.48 

Austin,  TX 

214.63 

New  Orleans,  LA 

222.60 

Boston,  MA 

239.09 

Houston,  TX 

259.80 
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existing-  W—l  rate  and  the  proposed  W—  1   for  residential  service  to 
the  rates  of  other  water  agencies  throughout  the  United  States  and 
the  San  Francisco  Bay  Area.     As  shown  the  annual  charge  under  both 
the  Department's  existing  rate  and  proposed  rate  falls  in  mid-range 
nationally  and  among  the  lower  third  in  the  San  Francisco  Bay  Area. 

SUBURBAN  RESALE  RATE  ADJUSTMENT 

The  San  Francisco  Water  Department  delivers  water  on  a 
wholesale  basis  to  30  water  agencies  ("Suburban  Customers")  outside 
the  City  and  County  of  San  Francisco.  In  1984,  the  Water 
Department  and  its  Suburban  Customers  approved  a  Settlement 
Agreement  and  Master  Water  Sales  Contract  which  resolved  litigation 
pending  since  1974  and  established  the  method  for  computing  the 
suburban  resale  rate.  As  a  result  of  the  Settlement  Agreement  and 
Master  Contract,  annual  rate  adjustments  for  suburban  resale  are 
based  on  the  distribution  of  costs  between  the  categories  of 
service  provided  by  the  Water  Department  (i.e.  retail  and  suburban 
resale) . 

Each  year,  the  Water  Department  develops  a  budget  coordinated 
rate  recommendation  to  recover  the  allocation  of  operating  costs  to 
the  Suburban  Customers  plus  depreciation  and  return  on  the  net 
plant  investment  used  to  provide  suburban  resale  service.    The  net 
plant   investment   is   calculated  based  on  the   original  cost  less 
accumulated  depreciation  of  debt  funded  assets  and  revenue  funded 
assets  since  1984.     Because  the  rate  recommendation  is  based  on  a 
projected  revenues  and  allocated  costs,   the  Settlement  Agreement 
and  Master  Contract  includes  a  provision  which  requires  the  Water 
Department   at   the   close    of   each   fiscal   year   to    calculate  the 
difference    between   projected   revenues    and    allocated    costs  and 
actual  revenues  and  costs  and  to  place  any  over  payments  or  under 
payments   in  a  Balancing  Account.      Any  amounts  in  the  Balancing 
Account  including  interest  are  factored  into  the  rate  calculation 
for  the  following  year.      For  example,    in  developing  this  year's 
rate    recommendation,     the    Water    Department    estimates  Suburban 
Customers  will  under  pay  their  allocated  cost  by  $631,603.  That 
amount  plus  interest  of  $37,896  is  added  to  the  estimated  Suburban 
Revenue  Requirement  for  Fiscal  Year  1994-95. 

Because  Suburban  Customers  pay  in  direct  proportion  to  the 
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service  they  receive  from  the  Water  Department,  they  do  not  receive 
any  credit  from  other  revenue  sources  in  determining  the  cost  of 
service  to  be  recover  through  rates.  The  existing  rate  structure 
consists  of  a  monthly  service  charge  based  on  meter  size  and  type 
and  a  uniform  volume  charge.  The  volume  charge  portion  of  the 
Suburban  Resale  rate  represents  approximately  94%  of  total  resale 
revenues  received  by  the  Water  Department.  Consequently, 
estimating  water  sales  is  a  key  component  in  the  rate  setting 
process.  Based  on  an  analysis  of  year-to-date  water  sales  through 
February  which  shows  an  increase  of  15%  over  the  same  period  in 
Fiscal  Year  1992-93,  the  Water  Department  estimates  water  sales  for 
the  current  fiscal  year  will  total  75,000,000  Ccf.  Based  in  part 
on  discussions  with  Suburban  Customers,  water  sales  in  Fiscal  Year 
1994-95  are  projected  to  increase  4%  over  the  current  year  and 
total  78,000,000  Ccf.  The  projected  amount  represents  an  aggregate 
increase  of  20%  over  actual  water  sales  in  Fiscal  Year  1992-93. 
Projected  sales  of  78,000,000  Ccf  were  used  for  calculating 
revenues  under  existing  rates,  allocating  costs,  and  determining 
the  required  rate  adjustment  percentage. 

In  Fiscal  Year  1993-94,  the  Water  Department  recommended  and 
the  Commission  approved  a  33.2%  decrease  in  the  rate  applicable  to 
suburban  resale.  A  rate  decrease  was  required  because  in  Fiscal 
Year  1992-93  the  Water  Department  had  under  estimated  suburban 
water  sales.  The  Water  Department's  water  sales  estimates 
reflected  mandatory  reductions  in  effect  during  the  recent  drought. 
When  the  drought  was  declared  over  and  water  use  restrictions  were 
rescinded  in  March  1993,  Suburban  Customers  increased  their  water 
purchases  above  the  Water  Department's  estimate.  The  suburban 
resale  rate  which  was  based  on  the  lower  water  sales  estimates 
produced  an  over  payment  during  Fiscal  Year  1992-93.  Consequently, 
in  Fiscal  Year  1993-94  the  rate  were  lowered  33.2%  reducing  the 
volume  charge  portion  of  the  Suburban  Resale  rate  from  $0.87/Ccf  to 
$0.58/Ccf  and  the  monthly  service  charge  a  corresponding 
percentage. 

The  allocated  cost  of  service  for  suburban  resale  service  for 
Fiscal  Year  1994-95  is  $56,362,352.  With  the  addition  of  a 
projected  under  payment  of  $669,499  including  interest  during 
Fiscal  Year  1993-94,  the  Suburban  Revenue  Requirement  to  be 
recovered  through  rates  is  $57,031,851.     Based  on  projected  water 
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sales  of"  73,000,  000  Ccf  which  will  produce  $47,880,000  in  water- 
sales  revenue,  the  Suburban  Resale  rate  should  be  increased  19.1% 
effective  July  1,  1994.  The  recommended  increase  will  raise  the 
volume  charge  portion  of  the  rate  from  $0.58 /Ccf  to  $0.69 /Ccf  and 
monthly  service  charge  will  be  raise  a  corresponding  percentage. 
The  proposed  rate  will  produce  $57,025,000  in  water  sales  revenue, 
slightly  less  than  the  Suburban  Revenue  Requirement.  Despite  a 
19.1%  increase  above  the  current  rate,  the  proposed  rate  will 
remain  21%  lower  than  the  rate  which  was  in  effect  during  Fiscal 
Year  1992-93. 

ADEQUACY  OF  REVENUES  UNDER  PROPOSED  RATES 

Table  6  presents  an  analysis  of  the  adequacy  of  revenues  under 
proposed  rates.  The  projected  operating  results  show  debt  service 
coverage  of  2.3  6  which  is  significantly  above  the  1.25  required  by 
the  Water  Department's  bond  indenture.  The  analysis,  however,  does 
show  deficit  of  $5,935,000.  This  deficit  will  be  partially  offset 
by  the  Water  Department's  estimated  unappropriated  balance  as  of 
June  30,  1994  of  $4,229,842.  The  balance  of  $1,705,  158  wiil  be  met 
through  unspecified  budget  reductions. 

PROPOSED  SCHEDULE  OP  RATES 

A  schedule  of  rates  based  on  the  recommendations  contained  in 
this  report  is  included  as  Appendix  A.  The  schedule  of  rates 
currently  in  effect  is  included  as  Appendix  B. 
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TABLE  6 

PROJECT    OPERATING    RESULTS    UNDER    PROPOSED  RATES 
FISCAL   YEAR  1994-95 


Projected 
Operating  Results 
$ 

Operating  Income 

Retail  Water  Sales  54,863,000 
Suburban  Resale  57,025,000 
Rents  4,330,000 
Interest  Income  2,750,000 
Other  Income  3,000,000 

Total  Income  121,973,000 

Operating  Expenses  81,127,000 

Net  Revenue  4  0,84  6,000 

Capital  Improvements  29,489,000 

Debt  Service  17,310,000 

Surplus  or  Deficit  -5,953,000 

Debt  Service  Coverage  2.3  6  X 
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APPENDIX  A 
PROPOSED  SCHEDULE  OP  RATES 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


PROPOSED  RATES  SCHEDULES 
FOR 
WATER  SERVICE 


425  MASON  STREET 
SAN  FRANCISCO,  CALIFORNIA  94102 

JULY  1,  1994 


SAN  FRANCISCO  WATER  D E PARTIVIE NT 
PUBLIC  UTILITIES  COMIVnSSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1994 
APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-l.  RESIDENTIAL,  COMMERCIAL,  INDUSTRIAL  AND  GENERAL 
USES. 

Bills  for  all  metered  services,  excepting  special  shipping  services,  shall  consist  on 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi- 
monthly) billing  the  charge  shall  be  twice  the  amounts  shown. 

METER  MONTHLY 


SIZE 

CHARGE 

5/8  m 

5  3.20 

3/4  in 

5.10 

1  in 

8.70 

1-1/2  in 

12.80 

2  in 

23.40 

3  in 

46.60 

4  in 

93.30 

6  in 

140.00 

8  in 

187.00 

10  in 

233.00 

12  in 

280.50 

16  in 

373.00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or 
for  a  special  type  of  meter  shall  be  based  on  the  size  of  single  or  multiple  standard  type 
meters  of  equivalent  capacity. 


2 


SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.17  per  100  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.17  per  100  cu.  ft. 

After  March  1,  1995,  the  following  charges  shall  apply: 

For  Customers  who  have  submitted  to  the  Water  Department  Conservation  Affadavit. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.17  per  100  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.17  per  100  cu.  ft. 


For  Customers  who  have  not  submitted  to  the  Water  Department  Conservation  Affadavit 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.75  per  100  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.75  per  100  cu.  ft. 

SCHEDULE  W-2.  FIRE  SERVICE 

Covering  only  straight  fire  service  required  by  the  regulations  of  the  San  Francisco  Fire 
Department  or  the  Underwriters  having  jurisdiction,  installed  and  maintained  according  to 
the  rule,  regulations  and  specifications  of  the  San  Francisco  Water  Department  and  for 
which  the  installation  charge  has  been  paid  in  accordance  with  Schedule  W-41: 

FIRST:  A  MONTHLY  SERVICE  CHARGE  based  on  the  size  of  service: 


1  in  $  8.60  3  in  .  $41.00  8  in  .  .  $109.00 

1-1/2  in    ...  $12.90  4  in  .  $54.70     '         10  in  .  .  $119.80 

2  in  $23.50  6  in  .  $81.90  12  in  .  .  $163.70 
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The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  Lieu  of  one  meter  shall 
be  based  on  the  size  of  a  single  meter  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED 

If  the  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires,  the  Schedule 
W-l  rates  for  water  delivered  shall  apply. 


SCHEDULE  W-3.  PUBLIC  USES  AND  FIRE  PROTECTION 

FIRE  HYDRANTS  attached  to  the  system  of  the  San  Francisco  Water 
Department  $23.00  per  month 

Applying  to  all  water  furnished  to  San  Francisco  Municipal  Departments: 

PUBLIC  BUILDING,  PARKS  AND  OTHER 

METERED  SERVICE  SCHEDULE  W-l 

STREET  SPRINKLING  AND  FLUSHING.  Quantities  to  be  computed  from  records  of 
tank  wagons  and    .  billed  as  one  amount 

No  service  charge  to  apply  SCHEDULE  W-l 


SCHEDULE  W-4.  DOCKS  AND  SHIPPING  SUPPLY 


For  regularly  metered  service  SCHEDULE  W-l 

For  SPECIAL  SHIPPING  SERVICE  including  hose  truck  and  other  special  service  from 
open  docks  through  common  hydrants  where  delivery  is  not  through  a  service  and  meter  for 
which  the  customer  is  responsible: 

FIRST:  A  SERVICE  CHARGE 

on  each  meter  SI  10.00 

SECOND:  A  CHARGE  FOR 

WATER  DELIVERED   SCHEDULE  W-l 

MINIMUM  BIT  .1  .TNG:  In  application  of  the  special  shipping  rates,  minimum  bills  shall  be 
the  service  charge  plus  the  charge  for  3,300  cubic  feet  of  water. 
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SCHEDULE  W-5.  BUILDERS'  Aa^TD  CONTRACTORS'  SUPPLY  FOR  METERED 
SERVICE,  through  fire  hydrants  and  other  metered  service  (Contractor  to  obtain  permission 
for  use  of  fire  hydrants  from  the  San  Francisco  Fire  Commission): 

FIRST:     A  METER  CONNECTION 

CHARGE  $65.00 

SECOND:    A  SERVICE  CHARGE  and  a  CHARGE  FOR 
WATER  DELIVERED  SCHEDULE  W-l 

FOR  UNMETERED  SERVICE  through  fire  hydrants  and  other  unmetered  services  by 
special  arrangement  with  San  Francisco  Water  Department  (Contractor  to  obtain  permission 
for  use  of  fire  hydrants  from  the  San  Francisco  Fire  Commission): 

FIRST:       A  service  charge  on  each  billing  ....  $41.80 
SECOND:     A  charge  for  water  delivered: 

To  be  based  on  the  estimated  quantities  of  water  delivered  as  computed  by  the  San 
Francisco  Water  Department  and  billed  in  accordance  with  Schedule  W-l  rates. 


5 


SCHEDULE  W-21.  RES ID ENTTAL,  COMMERCIAL,  INDUSTRIAL  AND  GENERAL 
USE: 

Bill  for  aJI  metered  service,  excepting  fire,  irrigation  and  resale  service,  shall  consist  of: 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi- 
monthly bflling  the  charge  shall  be  twice  the  amounts  shown. 


METER 
SIZE 

MONTHLY 
CHARGES 

5/8  in 

$  4.80 

3/4  in 

7.50 

1  in 

13.00 

1  1/2  in 

18.90 

2  in 

34.80 

j  in 

69.40 

4  in 

139.00 

6  in 

207.50 

8  in 

278.00 

10  in 

347.00 

12  in 

417.00 

16  in 

556.00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or 
for  a  special  type  of  meter  shall  be  based  on  the  size  of  single  or  multiple  standard  type 
meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.11  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.11  per  100  cu.  ft 


After  Anarch  1,  1995,  the  following  charges  shall  apply: 

For  Customers  who  have  submitted  to  the  Water  Department  Conservation  Affadavit. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.67  per  100  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.67  per  100  cu.  ft. 

For  Customers  who  have  not  submitted  to  the  Water  Department  Conservation  Affadavit 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  $1.75  per  100  cu.  ft 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi- 
monthly) meter  readings: 

For  all  deliveries  $1.75  per  100  cu.  ft 


SCHEDULE  W-22.  FIRE  SERVICE 

Covering  only  straight  fire  service  required  by  the  regulations  of  the  Fire  Department  or  the 
Underwriters  having  jurisdiction,  installed  and  maintained  according  to  the  rules,  regulations 
and  specifications  of  the  San  Francisco  Water  Department  and  for  which  the  installation 
charge  has  been  paid  in  accordance  with  Schedule  W-41; 

FIRST:  A  MONTHLY  SERVICE  CHARGE  based  on  the  service  size: 

2  in  .  .  $13.90  6  in  ...  $  64.60  10  in  .  .  $148.80 
4  in  .  .   $30.00      8  in  .  .  .  $103.40     12  in  .  .  $207.40 

16  in  .  .  $362.90 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires,  the  applicable 
schedule  of  rates  for  water  delivered  shall  apply. 
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SCHEDULE  W-23.    PUBLIC  USES 

FIRE  HYDRANTS  installed  and  maintained  according  to  the  rules,  regulations  and 
specifications  of  the 

San  Francisco  Water  Department   S36.00  per  month 

Other  Public  Uses   Applicable  Schedule 

SCHEDULE  W-25  RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities,  Water  Districts  and  others  who,  under  long  term  contracts, 
purchase  water  for  resale,  in  whole  or  in  part,  as  water 
FIRST:  A  SERVICE  CHARGE  base  on  the  size  of  the  meter 

■  MONTHLY  CHARGES  

METER  DISC/COMPOUND     CREST  MAGNETIC  TURBO 

SIZE  METERS  METERS         METERS  METERS 

5/8  in  $  11.00  S   S   S  

3/4  in  17.00      


1  in  29.00 
1  1/2  in  41.00 

2  in  75.00 

3  in  150.00 


4  in  301.00  353.00    547.00 

6  in  451.00  649.00    1,190.00 

8  in                602.00  1,265.00            2,146.00  1,777.00 

10  in  752.00  1,641.00    3,214.00 

12  in  903.00  1,744.00  4,888.00   

16  in  1,203.00  5,333.00    6,837.00 

18  in    5,811.00     

20  in    6,016.00     

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or 
for  a  special  type  of  meter  shall  be  based  on  the  size  of  single  or  multiple  standard  type 
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meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
$30036  per  acre-foot  or  $0.69  per  100  cu.  ft 


SCHEDULE  W-41.  SERVICE  INSTALLATIONS 

Applicable  within  and  outside  the  limits  of  the  City 
and  County  of  San  Francisco. 

Connection  charges  shall  be  established  by  the  Water  Department  on  July  first  of  each 
calendar  year  for  the  installation  of  5/8"  to  8"  standard  services  and  fire  services.  The  charge 
shall  be  based  on  the  average  cost  of  such  service  installations  for  the  period  July  1  through 
March  31  of  the  preceding  fiscal  year  and  shall  be  adjusted  upward  or  downward  by  the 
Department  on  July  first  of  each  calendar  year  to  reflect  changes  in  labor,  materials,  paving 
and  appurtenant  costs. 

The  charge  for  setting  each  additional  meter  on  an  existing  or  new  service  for 
residential  and  small  commercial  use  and  the  charge  for  resetting  a  meter  on  an  existing 
usable  service  shall  be  established  in  the  same  manner  as  above. 

For  installations  not  covered  in  the  above  or  when,  in  the  opinion  of  the  Department, 
any  unusual  conditions  may  result  in  costs  more  than  15%  greater  than  the  scheduled  costs, 
the  Department  reserves  the  right  to  make  the  installation  on  the  basis  of  actual  costs. 


All  pipes,  valves,  fittings,  equipment,  materials,  meters,  etc.  up  to  and  including  the 
outlet  equipment  shall  remain  the  property  of  the  Department  and  no  part  of  the  cost  will 
be  refunded. 

SCHEDULE  W-43.  FLOW  RESTRICTING  INSTALLATIONS: 

Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department 

Violation  of  any  water  use  restrictions  by  any  customer  may,  after  one  written  warning 
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and  in  accordance  with  all  applicable  laws  and  legal  restrictions,  results  in  the  installation 
of  a  flow  restricting  device  on  the  customer  service  line.  The  charge  to  install  and  remove 
the  restricting  device  shall  be  as  follows: 


METER  STZE  INSTALLATION/REMOVAL  COST 

5/8"  to  1"  $110.00 
1-1/2"  to  2"  $175.00 
3"  and  larger  Actual  Cost* 


•Actual  cost  shall  include  material,  labor,  equipment  and  overhead  charges. 

Continued  violation  of  any  water  use  restrictions  may  result  in  the  discontinuance  of 
water  service  by  the  Department  and  a  charge  of  $30.00  shall  be  paid  prior  to  reactivating 
the  service. 


SCHEDULE  W-44.  SERVICE  FEES: 


Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 


RETURN  CHECK  CHARGE  $10.00 


A  return  check  charge  shall  be  applied  to  any  account  whose  check  payment  is  returned  to 
us  due  to  insufficient  funds,  closed  accounts  or  any  other  valid  reason  why  the  customer's 
bank  did  not  honor  the  check.  This  charge  will  be  made  for  every  such  occurrence. 
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APPENDIX  B 
EXISTING  SCHEDULE  OF  RATES 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


RATES  SCHEDULES 
FOR 

WATER  SERVICE 


425  MASON  STREET 
SAN  FRANCISCO,  CALIFORNIA  94102 

JULY  1,  1993 
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SAiV  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 
APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-l.  RESIDENTIAL,  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USES. 

BQIs  for  all  metered  services,  excepting  Gre,  irrigation  and  special  shipping  services,  shall  consist  of: 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi-monthly)  billing  the 
charge  shall  be  twice  the  amounts  shown. 


 MONTHLY  CHARGES  

METER             DISC/COMPOUND      CREST                MAGNETIC  TURBO 

SIZE                   METERS                 METERS               METERS  METERS 

5/8  in                  S    2.30                    S                          S   S  

3/4  in  4.50       

1  in  7.60       

1-1/2  in                      1120      I 

2  in  20.50       

3  in  40.90       

4  in                      81.80                       91.10    143.80 

6  in                      122.80                      176.70    323.60 

8  i°                      163.70                      344.10                   584.00  483.60 

10  in                     204.60                      446.40    87420 

12  in                     245 JO                      474.30  U29.90   

16  k                     327.40                    1,450.80    1,860.00 

18  in    L581.00     

20  in  1,636.80       

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or  for  a  spcciaJ  type  of  meter  shall  be  based 
the  size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries   $1.02  per  100  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter  readings: 
For  all  deliveries   J1J)2  per  100  cu.  ft. 
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SAiV  FRANCISCO  WATER  DEPART7VIENT 
PUBLIC  UTHJTIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 
APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-IA.  COMBINATION  SERVICE 

In  such  cases  where,  after  Water  Department  approval,  standard  and  fire  services  have  been  combined,  the 
bills  wul  consist  of: 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi-monthly)  billing  the 
charge  shall  be  twice  the  amount  shown: 

5/8  in  S  3.30  4  in  $  110.00 

3/4  in   6.00  6  in   165.00 

1  in   10.00  8  in   220.00 

1-1/2  in    15.00  10  in    275.00 

2  in   27.50  12  in    330.00 

3  in   55.00  16  in    440.00 


The  service  charge  for  a  battev  of  meters  installed  on  one  service  in  lieu  of  one  meter  or  for  a  special  tvpe 
of  meter  shall  be  based  on  the  size  of  a  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries   $1.02  per  100  cu.  ft. 


OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter  readings: 
For  all  deliveries   S1.02  per  100  cu.  ft. 
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SAJS  CISCO  WATER  D  EI» ARTIVEELNT 

PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 

APPLICABLE  WITHIN  AND  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-LB.  IRRIGATION  SERVICES  USES. 
Covering  only  straight  irrigation  services: 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi-monthly)  billing  the 
charge  shall  be  twice  the  amounts  shown. 


'   MONTHLY  CHARGES  

METER                DISC/COMPOUND       CREST                MAGNETIC  TURBO 

SIZE                     METERS                  METERS               METERS  METERS 

5/8  in                  S  180                      S                           S   S  

3/4  in  4.50       

I'm  7.60       

11/2  in                    11.20       _ 

2  in  20.50       

3  in  40.90       

4  in                    81.80                          91.10    148.80 

6  in                   122.80                        176.70    323.60 

8  in                   163.70                        344.10                   584.00  483.60 

10  in                   204.60                        446.40    87420 

12  in                   245.50                        474.30  1329.90   

16  m                   327.40                      1,450.80    1,860.00 

18  in    1,581.00     

20  in    1,636.80     

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based 
the  size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries   S1D2  per  100  cu.  fL 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter  readings: 
For  all  deliveries   S1D2  per  cu.  ft. 
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SAJV  FRANCISCO  WATER  D  EP ARTTVrEIVT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 

APPLICABLE  WITHIN  AND  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-2.  FIRE  SERVICE 

Covering  only  straight  fire  service  required  by  the  regulations  of  the  San  Francisco  Fire  Department  or  the 
Underwriters  having  jurisdiction,  installed  and  maintained  according  to  the  rule,  regulations  and 
specifications  of  the  San  Francisco  Water  Department  and  for  which  the  installation  charge  has  been  paid 
in  accordance  with  Schedule  W-41: 

FIRST:  A  MONTHLY  SERVICE  CHARGE  based  on  the  size  of  service: 

1  »  5  7-50  3  in  .  .  S36.00  8  IN  $  95  60 

1-1/2  in    11  JO  4  in  . .  43.00  10  IN   118  60 

2  in   20.60  6  in  .  .  71.80  12  IN   143.60 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  shall  be  based  on  the 
size  of  a  single  meter  of  equivalent  capacity. 

SECOND:  a  CHARGE  FOR  WATER  DELIVERED 

If  the  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires,  the  Schedule  W-l  rates  for  water 
delivered  shall  apply. 


SCHEDULE  W-3.  PUBLIC  USES  AND  FIRE  PROTECTION 

FIRE  HYDRANTS  attached  to  the  system  of  the  San  Francisco  Water 
Department  $2020  per  month 

Applying  to  all  water  furnished  to  San  Francisco  Municipal  Departments: 

PUBLIC  BUILDING,  PARKS  AND  OTHER 

METERED  SERVICE  SCHEDULE  W-l 

STREET  SPRINKLING  AND  FLUSHING.  Quantities  to  be  computed  from  records  of  tank  wagons  and 
baled  as  one  amount.  6 
No  service  charge  to  apply   SCHEDULE  W-l 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 

APPLICABLE  WITHIN  AND  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-4.  DOCKS  AND  SHIPPING  SUPPLY 


For  regularly  metered  service  SCHEDULE  W-l 

For  SPECIAL  SHIPPING  SERVICE  including  hose  truck  and  other  special  service  from  open  docks  through 
common  hydrants  where  delivery  is  not  through  a  service  and  meter  for  which  the  customer  is  responsible: 

FIRST:  A  SERVICE  CHARGE 

on  each  meter  $95.00 

SECOND:  A  CHARGE  FOR 

WATER  DELIVERED  SCHEDULE  W-l 

MINIMUM  BILLING:  In  application  of  the  special  shipping  rates,  minimum  bills  shall  be  the  service  charge 
plus  the  charge  for  3,300  cubic  feet  of  water. 


SCHEDULE  W-5.  BUILDERS'  AND  CONTRACTORS*  SUPPLY  FOR  METERED  SERVICE  through  fire 
hydrants  and  other  metered  service  (Contractor  to  obtain  permission  for  use  of  Ore  hydrants  from  the  San 
Francisco  Fire  Commission): 

FIRST:    A  METER  CONNECTION 

CHARGE   $56.00 

SECOND:   A  SERVICE  CHARGE  and  a  CHARGE  FOR 

WATER  DELIVERED  SCHEDULE  W-l 

FOR  UNMETERED  SERVICE  through  fire  hydrants  and  other  unmetered  services  by  special  arrangement 
with  San  Franasco  Water  Department  (Contractor  to  obtain  permission  for  use  of  fire  hydrants  from  the  San 
Francisco  Fire  Commission): 

FIRST:      A  service  charge  on  each  billing  .  . .  $41.80 
SECOND:     A  charge  for  water  delivered: 

To  be  based  on  the  estimated  quantities  of  water  delivered  as  computed  by  the  San  Francisco  Water 
Department  and  billed  in  accordance  with  Schedule  W-l  rates. 
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SAIV  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTTLTTTES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 
APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-2L  RESIDENTIAL,  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USE: 

Bill  for  all  metered  service,  excepting  Cre,  irrigation  and  resale  service,  shall  consist  of: 

FIRST:  A  SERVICE  CHARGE  based  on  the  size  of  the  meter.  For  two-month  (bi-monthly  billing  the 
charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


METER 

DISC/COMPOUND 

CREST 

MAGNETIC 

TURBO 

SIZE 

METERS 

METERS 

METERS 

METERS 

5/8  in 

S  4.20 

S  

S  

$ 

3/4  in 

6.60 

1  in 

11.40 



1  1/2  in 

16.60 

2  in 

30.50 

3  in 

60.90 

4  in 

121.90 

135.70 

221.60 

6  in 

182.80 

26320 

482.00 

8  in 

243.80 

512J0 

869.80 

72020 

10  in 

304.70 

664.80 

U01.90 

12  in 

365.60 

706.40 

1,980.60 

16  in 

487.50 

2,160.60 

2,770.00 

18  in 

2354J0 

20  in 

2,437.60 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based 
the  size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries   50.97  per  l00  cu.  ft. 

OR  SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly) 
meter  readings: 

For  all  deliveries   S0.97  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 
APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-22.  FIRE  SERVICE 


Covering  only  straight  Ore  service  required  by  the  regulations  of  the  Fire  Department  or  the  Underwriters 
having  jurisdiction,  installed  and  maintained  according  to  the  rules,  regulations  and  specifications  of  the 
San  Francisco  Water  Department  and  for  which  the  installation  charge  has  been  paid  in  accordance  with 
Schednle  W-41; 

FIRST:  A  MONTHLY  SERVICE  CHARGE  based  on  the  service  size: 

2  in  $1220         6  in  S56.70         10  in  S130.50 

4  in  . .       26.30  8  in  . .       90.70         12  in   181.90 

16  in   362.90 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires,  the  applicable  schedule  of  rates  for 
water  delivered  shall  apply. 

SCHEDULE  W-23.  PUBLIC  USES 

FIRE  HYDRANTS  installed  and  maintained  according  to  the  rules,  regulations  and  specifications  of  the 
San  Francisco  Water  Department   S31.60  per  month 

Other  Public  Uses  Applicable  Schedule 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 

SCHEDULE  W-25  RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities,  Water  Districts  and  others  who,  under  long  term  contracts,  purchase  water 
for  resale,  in  whole  or  in  part,  as  water 

FIRST:  A  SERVICE  CHARGE  base  on  the  size  of  the  meter 


MONTHLY  CHARGES 


METER 

DISC/COMPOUND 

CREST 

MAGNETIC 

TURBO 

SIZE 

METERS 

%  g  ■  ■  m  ■  rat  ^ 

METERS 

METERS 

METERS 

jio  m 

5  y.uu 

• 

5  

i  

S  

3/4  m 

14.00 

1  m 

24.00 

1  1/2  m 

34.00  • 

- 

 ! — 

2in 

63.00 

3in 

126.00 

4  in 

253.00 

281.00 

459.00 

6  in 

379.00 

545.00 

999.00 

8  in 

505.00 

1,062.00 

1,802.00 

1,492.00 

10  in 

631.00 

1,378.00 

2,698.00 

12  in 

758.00 

1,464.00 

4,104.00 

16  in 

1,010.00 

4,477.00 

5,740.00 

18  in 

4,379.00 

20  in 

5,051.00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of  one  meter  or  for  a  special  type 
of  meter  shall  be  based  on  the  size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

$252.65  per  acre-foot  or  $0.58  per  100  cu.  ft. 
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SAiv  fran Cisco  water  department 
PUBLIC  UTTLXTTES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 

SCHEDULE  W-41.  SERVICE  INSTALLATIONS 

Applicable  within  and  outside  the  limits  of  the  City 
and  County  of  San  Francisco. 

Connection  charges  shall  be  established  by  the  Water  Department  on  July  first  of  each  calendar  year  for 
the  installation  of  5/8"  to  8"  standard  services  and  fire  services.  The  charge  shall  be  based  on  the  average  cost 
of  such  service  installations  for  the  period  July  1  through  March  31  of  the  preceding  fiscal  year  and  shall  be 
adjusted  upward  or  downward  by  the  Department  on  July  first  of  each  calendar  year  to  reflect  changes  in 
labor,  materials,  paving  and  appurtenant  costs. 

The  charge  for  setting  each  additional  meter  on  an  existing  or  new  service  for  residential  and  small 
commercial  use  and  the  charge  for  resetting  a  meter  on  an  existing  usable  service  shall  be  established  in  the 
same  manner  as  above. 


For  installations  not  covered  in  the  above  or  when,  in  the  opinion  of  the  Department,  any  unusual 
conditions  may  result  in  costs  more  than  15%  greater  than  the  scheduled  costs,  the  Department  reserves  the 
right  to  make  the  installation  on  the  basis  of  actual  costs. 


All  pipes,  valves,  Gttings,  equipment,  materials,  meters,  etc  up  to  and  including  the  outlet  equipment 
shall  remain  the  property  of  the  Department  and  no  part  of  the  cost  will  be  refunded. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 


SCHEDULE  W-43.  FLOW  RESTRICTING  INSTALLATIONS: 


Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 

Violation  of  any  water  use  restrictions  by  any  customer  may,  after  one  written  warning  and  in  accordance 
with  all  applicable  laws  and  legal  restrictions,  results  in  the  installation  of  a  flow  restricting  device  on  the 
customer  service  line.  The  charge  to  install  and  remove  the  restricting  device  shall  be  as  follows: 

METER  SIZE  INSTALLATION/REMOVAL  COST 

$110.00 
S175.00 
Actual  Cost" 


"Actual  cost  shall  indude  material,  labor,  equipment  and  overhead  charges. 

Continued  violation  of  any  water  use  restrictions  may  result  in  the  discontinuance  of  water  service  by  the 
Department  and  a  charge  of  S30.00  shall  be  paid  prior  to  reactivating  the  service. 


5/8"  to  1" 
1-1/2"  to  2" 
3"  and  larger 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 
RATE  SCHEDULES  FOR  WATER  SERVICE 
JULY  1,  1993 


SCHEDULE  W-44.  SERVICE  FEES: 


Applicable  to  all  water  customers  of  the 
San  Francisco  Water  DepartmenL 


RETURN  CHECK  CHARGE  $10.00 


A  return  check  charge  shall  be  applied  to  any  account  whose  check  payment  is  returned  to  us  due  to 
insufficient  funds,  closed  accounts  or  any  other  valid  reason  why  the  customer's  bank  did  not  honor  the  check. 
This  charge  will  be  made  for  every  such  occurrence. 
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SAN   FRANCISCO   WATER  DEPARTMENT 
PUBLIC   UTILITIES    COMMISSION   OF    SAN  FRANCISCO 
RATE    SCHEDULES    FOR   WATER  SERVICE 
JULY   1,  1994 

SCHEDULE  W-25     RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities,  Water  Districts  and  others  who,  under  long  term 
contracts,  purchase  water  for  resale,   in  whole  or  in  part,   as  water: 

FIRST:     A  SERVICE  CHARGE  base  on  the  size  of  the  meter: 

MONTHLY  CHARGES 


METER  DISC/ COMPOUND  CREST  MAGNETIC* 


SIZE 

METERS 

5/8 

in 

$  9.00 

3/4 

in 

14.00 

1 

in 

24.00 

1  1/2 

in 

34.00 

2 

in 

63.00 

3 

in 

126.00 

4 

in 

253.00 

6 

in 

379.00 

8 

in 

505.00 

10 

in 

631.00 

12 

in 

758.00 

16 

in 

1,010.00 

18 

in 

20 

in 

TURBO 

METERS  METERS  METERS 


281.00    459.00 

545.00    999.00 

1,062.00  1,802.00  1,492.00 

1,378.00    2,698.00 

1,464.00  4,104.00   

4,477.00    5,740.00 

4,879.00     

5,051.00     


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  sinqle  or 
multiple  standard  type  meters  of  equivalent  capacity. 


SECOND:     A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
$303.61  per  acre-foot  or  $0,697  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


DEVELOPMENT  OF  RETAIL  WATER  RATES 

SUPPLEMENT  TO 
THE  REPORT  ON  REVENUE  REQUIREMENT  AND  RATES 
FOR  FISCAL  YEAR  1994-95 


42  5  MASON  STREET 
SAN  FRANCISCO,    CALIFORNIA  94102 
APRIL   10,  1994 


DEVELOPMENT    OF    RETAIL    WATER  RATES 

SUPPLEMENT  TO 
THE   REPORT   ON   REVENUE   REQUIREMENTS    AND  RATES 
FOR    FISCAL    YEAR  1994-95 


INTRODUCTION 

The  Report  on  Revenue  Requirement  and  Rates  generally 
describes  the  methodology  used  to  develop  the  water  system  revenue 
requirement,  allocated  costs  of  service  between  retail  and  suburban 
resale  service,  and  the  development  of  rates  for  retail  and  resale 
services.  The  purpose  of  this  supplement  to  that  report  is  to 
describe  in  more  detail  the  basis  for  the  recommendations  regarding 
retail  rates  contained  in  that  report. 

RATE  OBJECTIVES 

In  the  development  of  rates  for  Fiscal  Year  1994-95,  the  Water 
Department  had  several  specific  rate  objectives.  The  first 
objective  was  rates  must  produce  sufficient  revenues  to  meet  the 
costs  of  operating,  maintaining,  and  improving  the  water  system. 
The  second  objective  was  rates  must  be  equitable  recovering  costs 
in  proportion  to  the  service  provided.  The  third  objective  was 
rates  must  be  efficient  by  minimizing  the  long  term  costs  to  rate 
payers  through  an  appropriate  mix  of  long  term  debt  and  current 
revenue  financing.  Finally,  the  rates  should  promote  conservation 
of  water  resources. 

To  accomplish  those  four  specific  objectives,  the  Water 
-Department's  proposed  rates  are  based  on  an  allocation  of  costs 
based  on  service  requirements,  the  inclusion  of  both  long  term  debt 
and  current  revenues  to  fund  capital  requirements,  and  the 
addition  of  a  conservation  incentive  feature.  The  proposed  rates 
have  a  rate  structure  which  is  simple  to  administer,  easy  for  the 
public  to  understand,  and  should  produce  adequate  stable  revenues 
to  meet  the  revenue  needs  of  the  Water  Department. 

REVENUE  REQUIREMENT  AND  COST  ALLOCATION 

The  total  revenue  requirement  of  the  water  system  is  the  sum 
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of  the  operating  expenses,  debt  service,  and  capital  costs  incurred 
in  the  course  of  providing  water  service.  The  revenue  requirement 
of  the  water  system  is  synonymous  with  the  water  system's  cost  of 
service.  Normally,  the  cost  of  service  would  be  allocated  between 
categories  of  service  based  on  respective  service  requirements. 
However,  in  the  case  of  the  Water  Department,  the  Settlement 
Agreement  and  Master  Water  Sales  Contract  between  the  City  and  its 
suburban  customers  requires  that  cost  responsibility  of  the 
suburban  resale  customers  be  based  on  a  pro-rata  share  of  operation 
and  maintenance  costs  plus  depreciation  and  return  on  net  plant 
investment.  To  determine  the  retail  portion  of  cost  of  service, 
the  Water  Department  deducts  the  costs  responsibility  of  suburban 
resale  from  the  total  cost  of  service  to  determine  the  retail  cost 
responsibility.  Table  1  below  show  the  development  of  retail  cost 
of  service. 


TABLE 

DETERMINATION  OF  RETAIL 
FISCAL  YEAR 


1 

COST  RESPONSIBILITY 
1994-95 


Total  Resale  City 

$  $  $ 

Allocation  of  Costs 

Operating  Costs                    63,684,809  26,644,386  37,040,423 

Purchase  of  Water                17,442,000  7,446,715  9,995,285 

Debt  Service                          17,309,991  0  17,309,991 

FM/CIP                                         29,489,000  0  29,489,000 

Total  Expenditures                127,925,800  34,091,101  93,834,699 

Suburban  Depreciation                            0  6,938,117  -6,938,117 

Suburban  Return                                       0  15,333,134  -15,333,134 

Interest                                                        0  37,890  -37,896 

Total  Allocation                   127,925,800  56,400,248  71,525,552 
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To  meet  cost  of  service  allocated  to  retail  service,  the  Water 
Department  currently  applies  a  monthly  service  charge  based  on 
meter  size  and  type  and  a  uniform  volume  charge  on  all  metered 
retail  water  sales.  In  addition  to  water  sales  revenue,  retail 
water  service  is  credited  with  the  other  operating  and  non- 
operating  income  of  the  water  system.  The  estimate  of  total  funds 
available  to  meet  allocated  costs  in  Fiscal  Year  1994-95  is 
$63,071,445.  The  projected  revenue  deficiency  is  $8,454,107  or 
17.5%  of  water  sales  revenue.  To  offset  the  deficiency  existing 
water  rates  should  be  increased  by  an  average  of  17.5%.  The  Water 
Department  is  recommending,  however,  that  retail  rates  be  increased 
an  average  of  14%  in  accordance  with  the  five  year  financial  plan 
which  the  Water  Department  presented  to  Public  Utilities  Commission 
and  the  public  in  1990.  That  plan  include  a  series  of  14%  annual 
increases  for  the  five  year  period  1990  through  1994.  The  Water 
Department  proposes  to  cover  the  deficiency  through  project  close- 
outs  and  de-obligations. 

Table  2  presents  a  comparison  between  the  revenues  and  the 
allocated  costs  used  to  develop  the  current  retail  rates  and  the 
revenues  and  costs  for  rates  proposed  for  Fiscal  Year  1994-95.  As 
shown  in  the  table,  there  are  several  significant  changes  in 
revenues  and  allocated  costs.  The  amount  of  the  Balancing  Account 
is  projected  to  increase  $3.7  million.  During  Fiscal  Year  1992-93, 
suburban  resale  customers  overpaid  their  allocated  cost  of  service 
by  $3.1  million.  The  Water  Department  will  refunded  that 
overpayment  during  Fiscal  Year  1993-94.  Based  on  an  analysis  of 
year-to-date  results,  however,  suburban  resale  customers  are 
projected  to  underpay  their  allocated  costs  for  Fiscal  Year  1993-94 
by  $0.6  million,   resulting  a  net  change  of  $3.7  million. 

Another  significant  change  shown  in  Table  2  is  the  estimate  of 
revenues  from  the  sale  of  water.  The  projection  for  Fiscal  Year 
1993-94  assumed  a  15%  increase  in  the  volume  of  water  sold.  Year- 
to-date  results  indicate  the  actual  increase  in  water  volumes  will 
be  approximately  7.5%.  This  lower  sales  estimate  reduces  the 
expected  revenues  from  the  $52.6  million  used  for  rate  setting  to 
$48.1  million.  The  projected  revenue  from  water  sales  of  $54.9 
million  for  Fiscal  Year  1994-95  represents  a  14%  increased  over  the 
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TABLE  2 

COMPARISON    OF    FY    1993-94    AND    FY  1994-95 
REVENUES    UNDER    PROPOSED    RATES    AND    ALLOCATED  COSTS 


FY  1993-94 

FY  1994-95 

Difference 

$ 

$ 

$ 

Beginning  Balance 

4 , 933 , 273 

5, 229,842 

-703,431 

Balancing  Account 

-3 , 115, 947 

631, 603 

3,747,550 

r\ C-  V  CHUCO 

Sale  of  Water 

52 , 600, 000 

54 , 868 , 200 

2 , 268, 200 

Rents 

4 , 124  , 000 

4 , 330, 000 

206, 000 

Interest  Income 

2,500,000 

2,750,000 

250 , 000 

Miscellaneous 

3 , 800, 000 

3 , 000, 000 

-800, 000 

Total  Revenues 

63 , 024 , 000 

64 , 948 , 200 

1,924,200 

Total  Available  Funds 

64 , 841,326 

69,809,645 

4 , 968, 319 

Allocation  or  tunas 

uperauing  tosis 

4 J ,  /42 , Id j 

37,040,423 

-6,701,740 

T~)  1 1  >—     V>  a  o  ^     /"^  ^     Ta7  h  ^~  /~\  >• 

y  ,  o  J  J  ,  U  /  U 

o    one       o  c 

y  ,  y  y  d  ,  ^  o  d 

3  50, 665 

ueDt  oervice 

Tic    qt  n  >ino 

10 , y / u , 4  uy 

1/,JU9,991 

3  39,582 

r  n/  Ll Jr 

ID , OUO , /uu 

29,489, 000 

13 , 988 , 300 

awoo  worK  uraer 

1 , 000 , 000 

0 

-1 , 000 , 000 

fTl    A     *—      —       T                                    m     _  -                -        .              J        •  1 

Total  Expenditures 

87,046, 342 

93 , 834 , 699 

6,788, 357 

Suburban  Depreciation 

-5,808,552 

-6,938, 117 

-1, 129, 565 

Suburban  Return 

-16, 583 , 421 

-15, 333,  134 

1, 250,287 

Interest 

186, 957 

-37,896 

-224 , 853 

Total  Allocation  of 

64 , 841, 326 

71, 525, 552 

6, 684 , 226 

the  revised  estimated  revenues  of  $48.1  million  for  Fiscal  Year 
1993-94.  For  rate  setting  purposes  the  proposed  rate  increase  only 
produces  an  additional  $2.3  million  in  water  sales  revenue. 
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The  allocation  of  operating  costs  results  a  $6.7  million 
decrease  to  retail  sales.  This  decrease  is  the  result  of  shifting 
cost  responsibility  between  retail  and  suburban  resale  service. 
The  Fiscal  Year  1993-94  cost  allocation  assumed  retail  and  suburban 
resale  water  consumption  would  both  increase  approximately  15%. 
Year-to-date  results  indicate  that  suburban  resale  has  increased  at 
twice  the  rate  of  retail  water  sales.  Retail  water  sales  are 
expected  to  increase  only  slightly  in  Fiscal  Year  1994-95,  while 
suburban  resale  water  sales  are  anticipated  to  increase  4%.  These 
estimates  result  in  addition  shifting  of  cost  responsibility  from 
retail  to  suburban  resale  customers. 

The  most  significant  difference  between  Fiscal  Year  1993-94 
and    Fiscal    Year     1994-95     costs     is    the    proposed    spending  for 
facilities  maintenance  and  capital   improvement  projects.  During 
the  drought,  the  Water  Department  reduced  its  spending  in  this  area 
to  offset  revenue  losses  due  to  mandatory  water  use  restrictions. 
As    a    result,    the    Water    Department    has    a    backlog    of  deferred 
maintenance  and  capital  improvement  needs.     The  increased  spending 
of    $14.0   million   will    enable    the   Water    Department    to    begin  to 
reduce    its    maintenance    backlog    and    to    begin    a    strong  capital 
improvement  program.      The  Water  Department's  PUC  approved  budget 
request  Fiscal  Year  1994-95   included  $6.9  million  for  facilities 
maintenance,   $15.3  million  for  capital  additions  and  betterments, 
and  $7.3  million  for  studies  such  as  the  groundwater  development, 
water  reclamation  implementation,   water  quality  planning,   and  the 
Hetch  Hetchy  treatment  alternatives. 

The  offset  to  the  Water  Department's  capital  cost  provided  by 
suburban  depreciation  and  return  on  investment  are  projected  to 
show  no  significant  net  change.  The  increase  in  depreciation  is 
offset  by  a  reduction  in  return.  The  estimate  of  return  reflects 
a  reduction  in  the  rate  of  return  percentage  based  on  the 
calucation  method  proscribed  by  the  Settlement  Agreement  and  Master 
Water  Sales  Contract. 

The  overall  increase  in  the  cost  allocation  to  retail  service 
is  $6.7  million.  The  increase  in  allocated  costs  equates  to  a  14% 
of  projected  revenues  under  existing  rates  ($6.7  million/ $48 . 1 
million) .  Without  the  requested  increase,  the  Water  Department 
will  be  required  to  reduce  spending  for  facilities  maintenance  and 
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capital  improvements  by  moire  than  $6.7  million.  A  reduction  of 
more  than  $6.7  million  will  be  required  because  most  facilities 
maintenance  projects  are  expensed  in  the  current  period  and 
suburban  resale  customers  pay  a  portion  of  the  cost  of  those 
projects  through  their  rate.  The  potential  impact  on  the  suburban 
resale  rate  must  also  be  considered  when  reducing  spending. 

RATE  RECOMMENDATIONS 

In  addition  to  recommending  an  increase  of  14%  in  retail  water 
rates,  the  Report  on  Revenue  Requirement  and  Rates  also  recommends 
consolidating  several  rate  schedules,  simplifying  the  monthly 
service  charge,  and  adding  a  conservation  feature  in  the  W-l  and  W- 
21  rate  schedules.  The  first  two  recommendations  are  intended  to 
facilitate  rate  administration  and  to  improve  public  understanding 
of  the  Water  Department's  rates.  The  third  recommendation  is 
intended  to  promote  voluntary  water  conservation  by  offering  a  rate 
differential  between  those  customers  who  install  water  conserving 
devices  in  their  homes  and  business  and  those  who  do  not. 

The  Water  Department  has  proposed  combining  three  schedules 
for  metered  water  service  into  a  single  schedule.  The  Water 
Department  current  has  a  rate  applicable  for  standard  metered  water 
service  for  all  residential,  commercial,  and  industrial  uses  expect 
private  fire  protection,  irrigation  and  shipping  service.  The 
Water  Department  offers  separates  rates  applicable  to  standard 
metered  water  service  including  private  fire  protection 
(combination  service) ,  irrigation  service  and  shipping  service. 
The  rates  applicable  to  combination  service  and  irrigation  service 
are  generally  the  same  as  the  rate  applicable  to  standard  service. 
From  a  rate  administration  perspective  their  is  no  requirement  to 
have  separate  rate  schedules,  therefore,  the  Water  Department 
proposes  to  combine  the  schedules  of  rates  into  a  single  schedule 
applicable  to  standard  metered  service  for  all  residential, 
commercial  and  industrial  purposes  expecting  shipping  service. 

The  Water  Department  has  also  proposed  simplifying  its  W-l  and 
W-21  schedules  applicable  to  standard  metered  service  within  the 
City  and  outside  the  City,  respectively.  The  current  schedules 
include  a  monthly  service  charge  based  on  meter  size  and  type  which 
is    intended    to    recover    the    Water    Department's    fixed    costs  of 
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metering  and  billing  and  a  volume  charge  which  recovers  the 
variable    cost    of    water    production.  There    is    a    higher  monthly 

service  charge  for  customers  with  Crest,  turbine,  and  magnetic 
meters.  Fewer  than  200  of  the  water  system's  163,000  meters  are 
subject  to  higher  rate.  The  monthly  service  charge  can  be 
simplified  to  be  based  solely  on  meter  size  with  very  little 
revenue  loss. 

The  Water  Department's  final  recommendation  was  to  incorporate 
a  water  conservation   incentive   feature    into   the   rate  structure. 
During  the  recent  drought,  the  Board  of  Supervisors  adopted  several 
ordinances  which  require  all  customers  to  retrofit  their  homes  and 
business  with  water  saving  devices  and  to  submit  a  self -certif ied 
Conservation  Affidavit.      To  comply  with  ordinances  customers  are 
required,    to  the   extent   practical,    to    install   a   toilet  retrofit 
device  such  as  a  toilet  dam,   quick  closing  flapper  valve,   or  dual 
flush  option  system;  flow  restricting  aerators  on  threaded  faucets; 
and  low  flow  showerheads.     The  Water  Department  estimates  the  cost 
of  making  the  required  retrofits  in  a  single  family  residence  with 
2  bathrooms  to  be  $17.50.     The  Water  Department  also  estimates  the 
potential  water  savings  to  be  100  gallons  per  day  which  equals  48 
billing   units    (Ccf)    per    year.       The    annual    cost    savings   to  the 
customer  under  the  proposed  conservation  incentive   is  $323.82  in 
water  and  sewer  charges.     Attached  to  this  supplement  is  analysis 
which    presents    estimates    of    costs    and    potential    savings  under 
various   scenarios.      The   key   conclusion   which   can   be   drawn  from 
every  scenario  shown  is  that  the  retrofit  requirements  included  in 
the  ordinances  are  cost  effective  to  the  Water  Department  and  to 
the  customer  for  conserving  water. 


7 


Scenarios  of  Water  Savings  for 
San  Francisco  Residential  Owners 


Single-Family  House  in  Bavview-A  family  of  one  adult  and  three  teenage 
children  are  living  in  a  two-bedroomf  two-bathroom  house  that  was 
built  in  the  1970 's.  The  house  includes  the  all  of  the  original  plumbing 
fixtures. 

Retrofitting  That  This  Unit  Needs  to  Do  to  Comply  With  Ordinance  346-91: 

-Toilet  needs  a  retrofit  device  such  as  toilet  dams,  a  quick-closing  flapper 
device  or  dual-flush  option  system.  These  items  cost  between  $3.00  to 
$12.00. 

-Aerators  with  restrictors  need  to  be  installed  in  all  faucets.  Aerators  cost 
50  cents  to  $1 .00. 

-All  showerheads  must  allow  a  maximum  rate  of  not  more  than  2.5  gallons  per 
minute.  All  showerheads  that  are  sold  in  California  use  2.5  gallons  or  less  per 
minute.  New  showerheads  range  from  $3.00  to  $10.00  each.  Another  option 
that  is  available  to  the  owner  is  installing  flow  restrictors  that  would  limit  the 
flow  from  their  existing  showerheads  to  2.5  gallons  per  minute. 


Total  cost  of  retrofitting  this  home  could  be  $17.50. 


Plumbing 
Fixtures 

Savings  After 
Being 
Retrofitted 

Average 
Daily 
Use 

Daily 
Savings 
Per  Person 

No.  of 
People 
in  Unit 

Total 
Daily 
Savings 

Toilets 

1  gallon  per 
flush 

5  times  per 
person/2.5 
times  at 
home 

2.5  gallons 

4 

10 

Showerheads 

2.5  gallons 
per  minute 

5  minute 
shower 

12.5  gallons 

4 

50 

Faucets 

2.5  gallons 
per  minute 

4  minutes 

10  gallons 

4 

40 

Total 
Savings 

25  gallons 

4 

100 

Savings  for  House  in  Bayview  District:  Each  billing  period,  this  home  could  save  on  the  average  of  8  units 
and  throughout  the  year,  48  units  of  water.  This  could  correspond  in  a  lower  water  and  sewer  bill.  The 
savings  could  result  in  a  financial  savings  of  $9.36  per  billing  period  and  $56.16  per  year  in  water  service 
charges.  By  factoring  both  water  and  sewer  charges,  the  savings  could  be  $225.94 
within  one  year. 

If  the  family  at  this  home  did  not  retrofit  the  building  and  file  a  conservation  affidavit,  they  would  spend 
$140.16  in  water  and  sewer  charges  for  the  48  units  that  they  could  have  saved  by  retrofitting,  in 
addition  to  having  a  higher  rate  on  the  rest  of  their  water  bill. 


Victorian  Home  in  the  Castro  District-A  couple  owns  a  Victorian  home  with  two 
bathrooms.  Both  of  the  bathrooms  have  the  original  1906  fixtures.  The  faucets  in  their 
home  have  open  spigots  and  their  showerheads  are  welded  onto  their  showers'  stems. 

Retrofitting  that  This  Unit  Needs  to  Do  to  Comply  With  Ordinance  346-91: 

-Since  all  of  their  faucets  are  open  spigots,  they  do  not  have  a  removable 
faucet  heads.  So  the  owners  are  exempted  from  the  aerator  portion  of  the 
ordinance. 

-Their  showerheads  are  welded  to  the  stem  and  cannot  be  removed  without 
damaging  the  wall.  So  the  owners  are  exempted  from  the  showerhead  portion 
of  the  ordinance. 

-They  are  able  to  install  a  pair  of  toilet  dams  in  the  tanks  of  their  toilets.  The 
toilet  dams  save  1-2  gallons  per  flush. 


Total  cost  of  retrofitting  this  home  could  be  $4.00. 


Plumbing 
Fixtures 

Savings  After 
Being 
Retrofitted 

Average 
Daily 
Use 

Daily 
Savings 
Per  Person 

No.  of 
People 
in  Unit 

Total 
Daily 
Savings 

Toilets 

1  gallon  per 
flush 

5  times  per 
person/2.5 
times  at 
home 

2.5  gallons 

2 

5 

Showerheads 

Exempt 

Faucets 

Exempt 

Total 
Savings 

2.5  gallons 

2 

5 

Savings  Per  Billing  Period:  Each  billing  period,  this  home  could  save  on  the  average  of  .4  unit  and 
throughout  the  year,  2.4  units  of  water.  This  could  correspond  in  a  lower  water  and  sewer  bill.  The 
savings  could  result  in  a  financial  savings  of  47  cents  per  billing  period  and  $2.81  per  year  in  water 
service  charges.  By  factoring  both  water  and  sewer  charges,  the  savings  could  be  $11.30 
in  a  year's  time. 

If  the  owners  do  not  retrofit  their  home  and  do  not  file  a  conservation  affidavit  form  to  receive  the 
conservation  rate,  they  would  pay  $12.69  in  water  and  sewer  service  charges  for  the  2.4  units  of  water 
that  they  could  have  saved  by  retrofitting  their  home.  They  would  also  pay  the  higher  rate  for  the  rest 
of  their  water  bill. 


Apartment  Building  in  the  Outer  Richmond  District- A  local  business  woman  owns  a  9- 
unit  apartment  building  that  was  built  in  the  1960's.  All  of  the  units  have  one  bathroom 
and  two  people  in  each  unit.  All  of  the  bathrooms  were  installed  with  low- flow 
showerheads  in  1992. 

Retrofitting  that  This  Unit  Needs  to  Do  to  Comply  With  Ordinance  185-91: 

-Aerators  with  restrictors  need  to  be  installed  in  the  kitchen,  vanity  and  bathroom  sinks. 
-Toilet  dams,  a  quick-closing  flapper  device  or  a  dual-flush  option  system  needs  to  be  installed  in 
the  tanks  of  all  three  of  the  toilets. 

-Showerheads  that  use  2.5  gallons  or  less  per  minutes  have  already  been  installed  and  don't  need 
to  be  replaced. 

Total  Cost  of  Retrofitting  This  Home  is  $45.00.  If  the  owner  decides  to  hire  a  plumber  to  do  the 
retrofitting,  it  could  cost  approximately  $50  per  unit  or  $450  for  the  entire  building.  Or  she  could  hire 
a  handyman  to  the  retrofitting  and  it  could  cost  approximately  $30  per  unit  or  $270  for  the  entire 
building. 


Plumbing 
Fixtures 

Savings  After 
Being 
Retrofitted 

Average 
Daily 
Use 

Daily 
Savings 
Per  Person 

No.  of 
People 
in  Building 

Total 
Daily 
Savings 

Toilets 

1  gallon  per 
flush 

5  times  per 
person/2.5 
times  at 
home 

2.5  gallons 

18 

45 

Showerheads 

Already 
Done 

Already 
Done 

Already 
Done 

Faucets 

2.5  gallons 
per  minute 

4  minutes 

10  gallons 

18 

180 

Total 
Savings 

12.5  gallons 

18 

225 

Savings  Per  Billing  Period:  Each  billing  period,  this  home  could  save  on  the  average  of  18  units  and 
throughout  the  year,  108  units  of  water.  This  could  correspond  in  a  lower  water  and  sewer  bill.  The 
savings  could  result  in  a  financial  savings  of  $21.06  cents  per  billing  period  and  $126.36  per  year  in 
water  service  charges.  By  factoring  both  water  and  sewer  charges,  the  savings  could  be 
$508.36  in  a  year's  time. 

If  the  owner  does  not  retrofit  the  building  and  does  not  file  a  conservation  affidavit,  she  could  pay 
$571 .00  in  water  service  charges  for  the  108  units  that  she  could  have  saved  by  retrofitting.  She  would 
also  pay  the  higher  charge  on  rest  of  her  water  bill. 
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Two-Unit  Flat  in  the  Marina-  The  owner  of  a  two- flat  building  occupies  the  upper  flat  and 
rents  the  lower  flat  to  a  tenant.  Both  units  have  only  one  bathroom  and  only  one  person 
lives  in  each  unit.  During  the  drought,  the  owner  tried  to  install  toilet  dams  and  quick- 
closing  flapper  devices  in  the  building's  toilets.  But  both  of  the  devices  made  it 
impossible  for  the  tenant  and  the  owner  to  flush  their  toilets,  so  the  devices  were 
removed  from  the  toilets'  tanks. 

Retrofitting  that  This  Unit  Needs  to  Do  to  Comply  With  Ordinance  185-91: 

-Aerators  with  restrictors  need  to  be  installed  in  the  kitchen,  vanity  and  bathroom  sinks. 
-Since  installing  retrofit  devices  will  impede  the  flushing  of  the  toilets,  this  buildings'  toilets 
are  exempt  from  the  toilet  portion  of  the  ordinance. 

-Showerheads  that  use  2.5  gallons  or  less  per  minutes  or  restrictors  limiting  the  showerheads'  flow 
to  25  gallons  need  to  be  installed  in  the  two  shower  stalls. 

Total  Cost  of  Devices  to  Retrofit  This  Home  is  $1 1 .00.  If  the  owner  decides  to  hire  a  plumber  to  do  the 
retrofitting,  it  could  cost  approximately  $50  per  unit  or  $100  for  the  entire  building.  Or  she  could  hire 
a  handyman  to  the  retrofitting  and  it  could  cost  approximately  $30  per  unit  or  $90  for  the  entire  building. 


Plumbing 
Fixtures 

Savings  After 
Being 
Retrofitted 

Average 
Daily 
Use 

Daily 
Savings 
Per  Person 

No.  of 
People 
in  Building 

Total 
Daily 
Savings 

Toilets 

Exempt 

Exempt 

Exempt 

Showerheads 

2.5  gallons  per 
minute 

5  minutes 

12.5  gallons 

2 

25 

Faucets 

.5  gallons 
per  minute 

4  minutes 

2  gallons 

2 

4 

Total 
Savings 

14.5  gallons 

2 

29 

Savings  Per  Billing  Period:  Each  billing  period,  this  home  could  save  on  the  average  of  2.33  units  and 
throughout  the  year,  13.98  units  of  water.  This  could  correspond  in  a  lower  water  and  sewer  bill.  The 
savings  could  result  in  a  financial  savings  of  $2.73  cents  per  billing  period  and  $16.36  per  year  in  water 
service  charges.  By  factoring  both  water  and  sewer  charges,  the  savings  could  be 
$101.67  within  a  year. 

If  the  owner  did  not  retrofit  the  building  and  filed  a  conservation  rate,  she  could  pay  $24.47  in  water  and 
sewer  service  charges  for  the  13.98  units  that  she  could  save  by  retrofitting.  She  would,  also  pay  the 
higher  rate  on  the  rest  of  her  water  bill. 
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NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  MODIFICATIONS  TO  THE 
MUNICIPAL  RAILWAY  FARE  ORDINANCE 
TO  INCLUDE  A 
ONE-TIME  REGIONAL  TRANSIT  PASS 
TO  BE  USED  IN  CONJUNCTION  WITH  THE 
WORLD  CUP  SOCCER  TOURNAMENT 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  will  conduct  a  public  hearing  on  Tuesday,  April  19,  1994,  at  1:30  p.m.  in 
Room  52-A,  City  Hall,  San  Francisco,  California,  to  consider  amending  the  Municipal 
Railway  Fare  Ordinance  to  include  a  one-time  regional  transit  pass  to  be  used  on  Muni  and 
other  Bay  Area  transit  systems  in  conjunction  with  the  World  Cup  Soccer  tournament  games 
to  be  held  in  the  Bay  Area  during  June  and  July  1994. 

Copies  of  the  above  proposal  will  be  available  for  public  review  beginning  April  X, 
1994  in  Room  287,  City  Hall,  San  Francisco,  California. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 
Written  comments  should  be  addressed  to  the  Public  Utilities  Commission,  Room  287,  City 
Hall,  San  Francisco,  California,  94102,  and  received  prior  to  the  public  hearing. 


Jill  R.  Thompson 
Acting  Secretary 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  ■  FAX  (415)  554-7470 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

SPECIAL  MEETING 

Room  52-A  City  Hall 
1:30  P.M. 
April  19,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
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Water  Department 
Hetch  Hetchv 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
(JENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-80 


Call  to  Order: 


1 :45  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  E.  Dennis 
Normandy 

Excused:  Commissioner  Morton  Miller 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Normandy,  the  following  resolution  was  adopted: 

94-0106  MR       Amending  the  Municipal  Railway  fare  schedule  to  include  a  one- 

time regional  ticket,  valid  from  June  20  through  July  10,  1994, 
for  use  on  multiple  Bay  Area  transit  systems  in  conjunction  with 
the  World  Cup  Soccer  Tournament  to  be  held  in  the  Bay  Area. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0107  HH       Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Sixth  Amendment  to  the  agreement 
with  Bookman-Edmonston,  for  "as  needed"  hydrological 
consulting  services,  increasing  the  contract  amount  by  $380,000 
for  fiscal  year  1993/94  and  1994/95,  for  a  total  contract  amount 
not  to  exceed  $1 ,204,500;  and  extending  the  term  of  the 
agreement  to  August  31,  1995. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 

EXCUSED  -  Yu 


94-81 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 


94-0108  HH        Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Third  Amendment  to  the  agreement 
with  Dr.  Ronald  Yoshiyama,  for  "as  needed"  consulting  services 
related  to  Bay  Delta  hearings,  water  operations  and  fisheries, 
increasing  the  contract  amount  by  $46,000  for  a  total  not  to 
exceed  $76,000;  and  extending  the  term  of  the  agreement  to 
June  30,  1995. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 
EXCUSED  -  Yu 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0109  HH       Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Fifth  Amendment  to  the  Agreement 
with  Ellis  &  Prioleau,  P.C.,  to  provide  legal  services  at  Federal 
Energy  Regulatory  Commission  (FERC)  hearings  and  other 
water  related  matters,  increasing  the  contract  amount  by 
$264,000,  for  a  total  amount  not  to  exceed  $939,000;  and 
extending  the  term  of  the  agreement  to  June  30,  1995. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 

EXCUSED  -  Yu 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-01 10  HH       Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Third  Amendment  to  the  agreement 
with  McLeod  &  Associates,  for  economic  consulting  services 
related  to  protection  of  City  water  rights,  increasing  the  contract 
amount  by  $81 ,000  for  a  total  not  to  exceed  $31 1 ,000. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 

EXCUSED  -  Yu 


94-82 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 


94-01 1 1  HH        Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Second  Amendment  to  the 
agreement  with  David  M.  Dornbusch  &  Company,  Inc.,  for 
economic  consulting  services  related  to  protection  of  City  water 
rights,  increasing  the  contract  amount  by  $168,000  for  a  total  not 
to  exceed  $418,000;  and  extending  the  contract  term  to  June  30 
1995. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 
EXCUSED  -  Yu 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-01 1 2  HH       Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  the  Second  Amendment  to  the 
agreement  with  Daniel  B.  Steiner,  to  provide  engineering 
consulting  services,  increasing  the  contract  amount  by  $450,000, 
for  a  total  not  to  exceed  $850,000. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Normandy 

EXCUSED  -  Yu 


On  motion  of  Commissioner  Jefferson,  seconded  by 
Commissioner  Hardeman,  the  following  resolution  was  adopted: 

94-01 13  WD       Awarding  San  Francisco  Water  Department  Contract  No.  WD- 

2161,  Bay  Division  Pipelines  No.  3  and  4,  Axial  Slip  Joints  and 
Concrete  Vault  Installation,  to  Stacy  and  Witbeck,  Inc./Mendelian 
Construction,  Inc.,  as  the  lowest  responsive  bidder,  in  the 
amount  of  $636,286.00;  waiving  the  defect  in  the  bid  submitted 
by  Stacy  and  Witbeck,  Inc./Mendelian  Construction,  Inc.;  and 
approving  the  transfer  of  $350,000  from  San  Andreas  Pipeline 
No.  3  Rehabilitation  Project  to  Bay  Division  Pipelines  Nos.  3  and 
4  Axial  Slip  Joint  and  Concrete  Vault  Installation  Project. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Normandy 


94-X3 


Resolution  No.  94-0106:   Amending  the  Municipal  Railway  fare  schedule  to  include  a  one- 
time regional  ticket,  valid  from  June  20  through  July  10,  1994,  for  use  on  multiple  Bay 
Area  Transit  systems  in  conjunction  with  the  World  Cup  Soccer  Tournament  to  be  held  in 
the  Bay  Area. 

Shelley  Elvira  Salieri  commented  in  favor  of  the  proposal. 
Consent  Calendar 

President  Yu  requested  to  be  excused  from  voting  on  all  items  under  the  Consent 
Calendar.  Commissioner  Jefferson  made  a  motion  to  excuse  President  Yu,  Commissioner 
Hardeman  seconded.  The  motion  passed  unanimously. 

Commissioner  Normandy  made  a  motion  to  adopt  the  Consent  Calendar.  Commissioner 
Jefferson  seconded.  The  motion  passed  3-0. 

Resolution  No.  94-01 13:  Awarding  San  Francisco  Water  Department  Contract  No.  WD- 
2161,  Bay  Division  Pipelines  No.  3  and  4,  Axial  Slip  Joints  and  Concrete  Vault  Installation, 
to  Stacy  &  Witbeck,  Inc./Mendelian  Construction,  Inc.  as  the  lowest  responsive  bidder. 
(Continued  from  the  meetings  of  March  22,  1994  and  April  12,  1944.) 

John  Mullane,  General  Manager,  San  Francisco  Water  Department,  suggested  that  the 
Commission  reject  all  bids  submitted  for  this  contract  and  authorize  rebid.  He  stated  that 
staff  was  planning  to  do  the  work  on  Bay  Division  Pipeline  No.  3  first  and  delay  work  on 
Pipeline  No.  4  until  after  work  being  done  by  Alameda  County  is  completed. 

Commissioner  Hardeman  moved  to  reject  the  award  and  authorize  readvertisement  for 
bids  on  this  contract. 

Arnold  Baker  explained  that  Mendelian  Construction,  Inc.  is  the  prime  minority  bidder  and 
is  responsible  for  85%  of  the  contract.  Stacy  &  Witbeck,  Inc.  is  only  responsible  for  15% 
of  the  contract. 

Commissioner  Hardeman  withdrew  his  motion  to  rebid  the  contract. 

Commissioner  Jefferson  made  a  motion  to  award  the  contract  to  the  lowest  responsive 
bidder.  Commissioner  Hardeman  seconded.  The  motion  passed  unanimously. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED 


2:01  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-S4 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No  ^4  0106 


WHEREAS,  The  Public  Utilities  Commission  conducted  a  public  hearing  on  April  19, 
1994,  at  which  time  testimony  was  received  concerning  the  proposed  fare  schedule  as 
required  by  Section  3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  As  a  result  of  said  testimony,  this  Commission  has  determined  to  add  to 
the  Schedule  a  one-time  regional  transit  ticket  in  conjunction  with  the  World  Cup  Soccer 
tournament  to  be  held  in  the  Bay  Area  between  June  20  and  July  10,  1994;  now 
THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  recommends  that  the 
following  section  be  added  to  the  Municipal  Railway  fare  schedule: 


V.  REGIONAL  TRANSFERS 

C.  One-Time  Promotional  Tickets 

1 .  World  Cup  Soccer  Ticket 

A  one-time  promotional  regional  transit  ticket,  valid  from  June  20  through  July 
10.1994,  will  be  offered  in  conjunction  with  the  World  Cup  Soccer  games  to  be  held  in 
the  Bay  Area.  The  patron  will  pay  $75  for  the  ticket,  of  which  $56  will  be  credite-i  !■> 
the  Peninsula  Corridor  Joint  Powers  Board  for  Caltrain  service,  and  the  remaining  $19 
will  be  divided  among  the  San  Francisco  Municipal  Railway  (Muni),  San  Mateo  County 
Transit  Authority  (SamTrans)  and  Santa  Clara  County  Transit  District  (Santa  Clara)  as 
follows:  1)  65%  will  be  credited  to  Muni;  2)  17.5  %  for  SamTrans;  and  3)  17.5%  for 
Santa  Clara. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL  191994 


moper\calitems\soccer  doc 


Secretary,  Public  Utilities  Cdvfrmission 


PUBLfC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0107 


WHEREAS,  Hetch  Hetchy's  ability  to  meet  its  water  delivery  obligations 
while  optimizing  power  revenues  is  enhanced  by  computer  modeling,  and 


WHEREAS,  The  Consultant  has  been  of  especial  value  in  support  of  the 
ongoing  water  litigation,  and 

WHEREAS,  Litigation  support  at  the  Federal  Energy  Regulatory 
Commission  (FERC)  will  continue  to  be  a  major  part  of  this  contractor's  work;  and 

WHEREAS,  The  PUC  General  Manager  and  City  Attorney's  Office  now 
recommend  that  the  services  of  Bookman-Edmonston  be  extended  to  August  31,  1995; 
and 


WHEREAS,  Anticipated  services  will  exceed  the  authorized  spending 
level  of  the  agreement,  and 

WHEREAS,  Funding  for  this  contract  is  available  in  the  Hetch  Hetchy 
FY  93/94  and  FY  94/95  Operating  Budget,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  agrees  to  enter  into  the  Sixth 
Amendment  to  Agreement  with  Bookman-Edmonston  thereby  increasing  the  amount 
that  may  be  paid  under  the  contract  by  $380,000  for  fiscal  year  1993/94  and  1994/95, 
for  a  contract  total  not  to  exceed  $1 ,204,500  for  engineering  services  as  described 
above,  and  that  the  term  of  said  Agreement  be  extended  to  August  31 ,  1995;  and  be  it 


FURTHER  RESOLVED,  That  the  Commission  authorize  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  Sixth  Amendment  to  this 
Agreement. 


H011402 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  191994 


Secretary,  Public  Utilities-Commission 


PUBLIC  UTILITIES  COMMISSION 


94-0108 

RESOLUTION  No.     


WHEREAS,  The  Commission  and  Dr.  Ronald  Yoshiyama  entered  into  that 
certain  Agreement  dated  March  10,  1992,  whereby  Consultant  would  perform 
temporary  services  to  assist  Hetch  Hetchy  Water  and  Power,  the  San  Francisco 
Water  Department,  and  the  San  Francisco  City  Attorney's  Office  on  matters 
related  to  fisheries  in  preparation  for  the  Bay-Delta  hearings  and  other  matters 
related  to  water  operations  and  fisheries,  and 

WHEREAS,  The  PUC  General  Manager  and  City  Attorney's  Office 
recommend  that  the  services  of  Ronald  Yoshiyama  be  extended  to  June  30, 
1995;  and 

WHEREAS,  Funding  for  this  contract  needs  to  be  increased  by  $46,000 
to  cover  services  through  FY  93/94  and  FY  94/95,  for  a  contract  total  not  to 
exceed  $76,000;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy's  FY 
93/94  and  FY  94/95  Operating  Budgets,  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the 
Third  Amendment  increasing  the  contract  amount  by  $46,000,  for  a  total  not  to 
exceed  $76,000,  and  extending  the  term  of  this  contract  to  June  30,  1995  and 
be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the  Third 
Amendment  to  Agreement  with  Dr.  Ronald  Yoshiyama,  a  certified  minority  firm. 


H011406 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No       9  4  01 


WHEREAS,   The  City  and  County  of  San  Francisco  and  Modesto 
and  Turlock  Irrigation  Districts  both  have  rights  regarding  the 
New  Don  Pedro  Reservoirs;  and 

WHEREAS ,   The  Federal  Energy  Regulatory  Commission   (FERC)  has 
ordered  a  rehearing  on  the  issue  of  "fish  releases";  and 

WHEREAS,   The  Public  Utilities  Commission   (PUC)   has  approved 
the  services  of  the  law  firm  of  Ellis  &  Prioleau,   P.C.,  to 
protect  the  City's  interests  in  these  proceedings;  and 

WHEREAS,   The  PUC  General  Manager  and  City  Attorney's  Office 
now  recommend  that  the  services  of  Ellis  &  Prioleau,   P.C.,  be 
extended  to  June  30,    1995;  and 

WHEREAS,   Anticipated  services  will  exceed  the  authorized 
spending  level  of  the  Ellis  &  Prioleau  contract;  and 

WHEREAS,   Funding  for  this  contract  needs  to  be  increased  by 
$264,000,   for  a  contract  total  not  to  exceed  $939,000;  and 

WHEREAS,   Funding  for  this  contract  is  available  in  Hetch 
Hetchy's  FY  93/94  and  FY  94/95  Operating  Budget;   now,  therefore, 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby  agrees 
to  the  Fifth  Amendment  for  Ellis  &  Prioleau,   P.C.,    increasing  the 
contract  amount  by  $264,000,   for  a  total  not  to  exceed  $939,000 
and  extending  the  contract  term  to  June  30,    1995;   and  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the 
Fifth  Amendment  to  the  Agreement  with  Ellis  &  Prioleau,  P.C.. 


H011405 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

APRIL  191934 


Secretary,  Public  Utilities-Con 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0110 


WHEREAS,  Pursuant  to  PUC  Resolution  No  92-0063,  Commission  entered  into 
a  Agreement  with  McLeod  &  Associates  for  economic  consulting  services  related  to 
protection  of  the  City  Water  rights,  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  McLeod 
&  Associates;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  the  Hetch  Hetchy  Operating 
Budget  for  FY  93/94  and  FY  94/95,  Object  100,  Professional  Services,  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agree  that  the  contract 
with  McLeod  &  Associates  a  certified  minority  firm,  be  increased  by  $81 ,000,  for  a 
contract  total  not  to  exceed  $31 1 ,000,  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Third  Amendment  to  Agreement  with 
McLeod  &  Associates 


H011413 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

APRIL    1  91994  „  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francisco 


RESOLUTION  No. 


94-0111 


WHEREAS,  Pursuant  to  PUC  Resolution  No.  9-0064,  Commission  entered 
into  an  Agreement  with  David  M.  Dornbusch  &  Company,  Inc.  for  economic 
consulting  services  related  to  protection  of  the  City  water  rights;  and 

WHEREAS,  The  PUC  General  Manager  and  City  Attorney's  Office  now 
recommend  that  the  services  of  David  M.  Dornbusch  &  Company,  Inc.  be 
extended  to  June  30,  1995,  with  a  1-year  renewal  option;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  David 
M.  Dornbusch  &  Company,  Inc.;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  the  Hetch  Hetchy 
Operating  Budget  for  FY  93/94  and  FY  94/95,  Object  100,  Professional  Services; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agree  to  the  one 
year  extension  with  David  M.  Dornbusch  &  Company,  Inc.  to  June  30,  1995,  with 
an  optional  1-year  renewal,  and  that  the  contract  amount  be  increased  by 
$168,000,  for  a  contract  total  not  to  exceed  $418,000;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Second  Amendment  to 
Agreement  with  David  M.  Dornbusch  &  Company,  Inc. 


H01 1404 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL  191994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  9  4  0112 


WHEREAS,   Hetch  Hetchy ' s  ability  to  meet  its  water  delivery 
obligations  requires  the  support  of  technical  consultants  skilled  in 
computer  modeling;  and 

WHEREAS,   The  Commission  by  Resolution  93-0070  authorized  hiring 
Daniel  B.   Steiner  for  this  effort;  and 

WHEREAS,   Mr.   Daniel  B.   Steiner  continues  to  be  a  key  member  of 
that  effort;  and 

WHEREAS,   The  City  Attorney  has  negotiated  a  contract  which  will 
provide  for  a  continuation  of  Mr.   Steiner 's  services  and  for 
overseeing  the  services  of  approved  subcontractors  Synergic  Resources 
Corporation   (SRC),   Jones  &  Stokes,   Hannaford  Consulting,    Inc.,  ERM- 
West,   and  Camp  Dresser  &  McKee,    Inc.     to  aid  in  defending  the  City's 
water  rights;  and 

WHEREAS,   Funding  for  this  contract  is  currently  and  will  be 
available  in  FY  93/94  and  FY  94/95  Hetch  Hetchy  operating  budgets; 
now,   therefore,   be  it 

RESOLVED,  That  this  Commissions  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  second 
modification  to  the  agreement  with  Daniel  B.   Steiner,  Consulting 
Engineer,   and  increase  the  contract  funding  by  $450,000,    for  a  total 
contract  amount  not  to  exceed  $850,000. 


H011417 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atitsmeetingof  APRIL  191994 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0113 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  WD- 
2161,  Bay  Division  Pipelines  Nos.  3  and  4-  Axial  Slip  Joints  and 
Concrete  Vault  Installation  were  received  and  publicly  opened  on 
February  18,  1994;  and 

WHEREAS,  The  second  low  bidder,  Delta  Excavating,  Inc.  filed  a 
formal  protest  against  the  bid  submitted  by  the  apparent  low  bidder, 
Stacy  and  Witbeck,  Inc. /Mendel ian  Construction,  Inc.,  A  Joint 
Venture,  alleging  that  said  bid  was  non-responsive  because  the  joint 
venture  did  not  acknowledge  the  receipt  of  Addendum  No.  1  with  their 
bid;  and 

WHEREAS,  The  City  Attorney  deemed  the  failure  of  the  low 
bidder,  Stacy  and  Witbeck,  Inc. /Mendel ian  Construction,  Inc.,  A  Joint 
Venture  to  acknowledge  the  receipt  of  Addendum  No.  1  to  be  an 
immaterial  defect  that  could  be  waived  by  the  Commission  since  the 
joint  venture's  failure  to  acknowledge  receipt  of  Addendum  No.  1  with 
their  bid  could  not  have  affected  the  amount  of  its  bid  or  given  the 
joint  venture  a  competitive  advantage  over  other  bidders,  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  waives  the  defect  in  the 
bid  submitted  by  Stacy  and  Witbeck,  Inc. /Mendel ian  Construction, 
Inc.,  A  Joint  Venture;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2161,  Bay  Division  Pipelines  Nos.  3 
and  4-  Axial  Slip  Joints  and  Concrete  Vault  Installation,  to  Stacy 
and  Witbeck,  Inc./  Mendel ian  Construction,  Inc,  A  Joint  Venture,  the 
lowest  responsive  bidder,  in  the  amount  of  $636,286.00  and  approves 
the  transfer  of  $350,000  from  FAMIS  Project  32-891-102-01,  San 
Andreas  Pipeline  No.  3  Rehabilitation  into  FAMIS  Project  32-891-107- 
01,  Bay  Division  Pipelines  Nos.  3  and  4  Axial  Slip  Joint  and  Concrete 
Vault  Installation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     „.    .  APRIL  191994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
April  26,  1994 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
James  D.  Jefferson 

Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Municipal  Railway 
\N  nter  Department 
Hetch  Hetchv 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-85 


Call  to  Order: 


2:02  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morton  Miller, 
Commissioner  E.  Dennis  Normandy 


Note:  Commissioner  Normandy  arrived  at  2:03  p.m. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the 
Regular  Meeting  of  April  12,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-01 1 4  UEB      Awarding  San  Francisco  Municipal  Railway  Contract  No.  MR-1 1 08, 

No.  14  Mission  Line,  Trolley  Overhead  Reconstruction  Phase  B- 
4th  to  Norton,  in  the  amount  of  $6,480,360.00  to  L.K.  Comstock 
Company. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-0115  UEB      Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2131R,  Install  Permanent  Work 
Platforms,  and  authorizing  final  payment  in  the  amount  of 
$8,002.65  to  the  contractor,  M.C.  Construction. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-86 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 


94-0116  UEB      Authorizing  the   replacement  of   Petroleum   Engineering,  Inc., 

California  Tile  Installers,  and  Bolls  Fire  Protection  with  Allpro 
Environmental  Corporation,  Reputable  Tile  Company  and  Capital 
Protection  Engineering,  Inc.  as  subcontractors  for  Water 
Department  Contract  No.  WD-2132R1,  SFWD-Mi  librae 
Headquarters-Phase  1 1  A,  North  Shop  Fuel  Island,  at  no  additional 
cost  to  the  City. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-01 17  BMIS    Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  enter  into  a  personal  services  contract  with  Unlimited  Access 
and  Systems  Support  Technologies,  Inc.  to  develop  a  computer 
system  for  the  San  Francisco  Water  Department's  City  Distribution 
Division  for  an  amount  not  to  exceed  $70,000. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-0118  BPT      Ratifying  and  approving  the  Non  Civil  Service  and  Temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities  Commission  for  the  month  of  March,  1994 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson 
the  following  resolution  was  adopted: 

94-01 19  GM       Authorizing  the  General  Manager  of  Public  Utilities  Commission  to 

issue  a  Request  for  Qualifications  and  Interest  for  an  individual  or 
firm  to  provide  labor  negotiation  services  to  the  Public  Utilities 
Commission  and  the  successor  Transportation  Commission. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


94-X7 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Miller  the  following  resolution  was  adopted: 


94-0120  WD       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  apply  for,  accept  and  expend  $210,000  in  grant  funds  from  the 
Bay  Area  Air  Quality  Management  District  for  alternate  fuel  vehicle 
testing  and  evaluation. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0121  UEB      Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-833R, 

Trolley  Pole  Replacement  Project,  in  the  amount  of  $441 ,317.00  to 
King  C.  Electric;  and  recommending  that  the  Board  of  Supervisors 
approve  the  extension  of  time  for  award. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted: 

94-0122  UEB      Authorizing  the  General  Manager  of  Public  Utilities  Commission  to 

execute  the  assignment  of  Municipal  Railway  Contract  MR-1034R 
with  Alcatel  Canada,  Inc.  to  Alcatel  Transport  Automation  Inc. 
(U.S.)  for  the  procurement  and  installation  of  the  Advanced  Train 
Control  System. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

Copies  of  the  above  resolutions  are  available  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


94-88 


EXECUTIVE  SESSION 


The  Commission  met  in  executive  session,  prior  to  this  meeting,  from  1 2:1 5  p.m.  to  1 :35  p.m. 
pursuant  to  Government  Code  Section  54956.9(c)  for  conference  with  legal  counsel  regarding 
anticipated  litigation  as  plaintiff;  and  pursuant  to  Government  Code  Section  54956.8, 
conference  with  real  estate  negotiator  regarding  a  .46  acre  parcel  of  Water  Department 
property  in  Alameda  County. 

President  Yu  moved,  and  Commissioner  Jefferson  seconded  a  motion  not  to  disclose  the 
discussion  during  closed  session.  The  motion  was  approved  unanimously. 


Item  Nos.  9  and  10:  Public  Hearing  to  Consider  revised  Schedules  of  Rates  for  San 
Francisco  Water  Department  retail  customers  and  suburban  resale  customers. 

These  items  were  continued  (without  discussion)  to  May  10,  1994. 


Resolution  No.  94-0119:  Authorizing  a  Request  for  Qualifications  and  Interest  for  an 
individual  or  firm  to  provide  labor  negotiation  services  to  the  Public  Utilities  Commission  and 
the  successor  Transportation  Commission. 

Joe  Barnes,  President,  Transport  Workers  Union,  Local  250A,  inquired  about  this  item. 

President  Yu  stated  that  during  discussion  with  the  Mayor's  Office  on  possible  budget 
efficiencies,  issues  were  raised  that  were  covered  by  Memorandums  of  Understanding  (MOU) 
that  will  be  renegotiated  in  1995.  The  Mayor  agreed  to  delegate  the  start  of  those 
negotiations  to  the  Public  Utilities  Commission.  The  Mayor  will  have  ultimate  authority  to 
approve  the  contract. 

On  motion  by  President  Yu,  seconded  by  Commissioner  Jefferson,  Resolution  No.  94-01 19, 
authorizing  a  Request  for  Qualifications  and  Interest  to  provide  labor  negotiation  services  was 
approved  unanimously. 

Item  No.  14:  Presentation  on  the  Proof  of  Payment  Program. 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  stated  that  Municipal  Railway  staff  were 
asked  to  develop  a  pilot  proof  of  payment  (POP)  program  under  the  assumptions  that  there 
would  be  no  money  to  hire  a  consultant,  no  changes  in  the  law  to  allow  citing  of  violators  and 
no  change  in  the  assignment  of  the  driver  in  the  second  and  subsequent  cars  of  multicar 
LRV  trains. 
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Cathy  Gilbert,  Deputy  General  Manager,  Municipal  Railway,  stated  that  the  program 
developed  assumed  that  the  driver  in  the  second  car  would  be  removed  from  the  car  and 
utilized  within  the  Green  Division.  There  would  be  no  reduction  in  the  number  of  operators 
in  Green  Division. 

The  pilot  program  would  begin  in  January  1 995  on  the  M-Line  for  a  three  month  period.  The 
pilot  program  would  look  at  fare  inspection  on  the  prepaid  platforms  on  19th  Avenue,  fare 
inspection  on  the  short  duration  surface  line,  fare  during  peak  periods.  This  program  could 
provide  security  for  passengers  and  operators.  Without  additional  resources,  the  plan  would 
utilize  transit  police  in  three  teams  of  six  officers  to  inspect  seven  days  a  week,  20  hours  per 
day.  They  would  cite  under  Penal  Code  Section  640(a)  regarding  fare  evasion.  Training 
would  be  by  officers  from  other  transit  systems  with  POP.  Public  outreach  would  be  a 
program  cost.  There  would  be  handouts,  signage  at  all  subway  and  surface  stops,  radio 
announcements  and  newspaper  advertisements.  Passengers  paying  a  cash  fare  would  need 
to  have  a  transfer  to  show  proof  of  payment. 

Susan  Olive,  Municipal  Railway's  Transportation  Planner,  stated  that  staff  was  considering 
using  peace  officers  for  fare  inspection.  The  advantages  of  peace  officers  are  a  security 
presence,  and  they  can  book  and  transport  offenders.  The  options  are  police  officers,  deputy 
sheriffs  or  special  transit  police.  Savings  can  be  realized  by  removing  the  driver  in  the 
second  car  since  the  inspector  will  be  checking  fares.  Staffing  would  be  20  inspectors  and 
five  supervisors  at  a  cost  of  $1 .5  million.  Citations  would  be  $76.00  of  which  $25.00  is  a  fine. 
The  balance  is  a  penalty  assessment  levied  by  the  court.  San  Francisco  would  realize  one 
half  of  the  fine,  or  $12.50  per  citation. 

Commissioner  Jefferson  asked  how  the  City  would  enforce  payment  of  the  citation.  Ms. 
Olive  said  that  non  payment  would  result  in  a  warrant  for  arrest. 

Joe  Barnes  presented  a  side  letter  to  the  MOU  and  said  that  there  would  need  to  be  a 
complete  security  system  before  proof  of  payment  could  be  implemented.  President  Yu 
replied  that  a  pilot  program  was  being  considered  not  a  full  proof  of  payment  system. 
Management  has  a  right  to  explore  options. 

Alice  Fialkin,  representing  Transport  Workers  Union,  Local  200,  supported  the  position  of 
Local  250A.  She  questioned  assigning  the  number  of  police  officers  needed  for  the  POP 
program  to  one  line  to  collect  fares.  She  said  that  there  is  a  meet  and  confer  issue  over 
what  classification  will  be  used  for  fare  inspections  since  her  union  represents  transit 
supervisors. 

Commissioner  Jefferson  asked  why  the  union  was  opposed  to  POP  as  a  concept. 
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Mr.  Barnes  replied  that  the  union's  concern  is  that  the  security  on  the  cars  is  not  adequate. 

There  are  a  lot  of  assaults.  When  there  is  an  empty  car  with  no  authority  figure,  it  invites 
trouble.  The  presence  of  the  driver  would  prevent  a  criminal  from  doing  certain  things. 
Commissioner  Jefferson  pointed  out  that  it  would  be  a  violation  of  the  MOU  for  a  driver  to 
take  a  security  role.  He  said  that  staff  identified  enhanced  security  as  a  major  benefit  of  a 
POP  system.  Mr.  Barnes  said  that  POP  would  eliminate  driving  jobs. 

President  Yu  asked  that  the  City  Attorney's  Office  review  the  pilot  program  in  the  context  of 
the  MOU  and  side  letters  to  determine  whether  implementation  of  the  pilot  program  would 
be  a  violation  of  the  contract.  Also,  she  requested  information  on  the  approval  process  for 
side  letters. 

Commissioner  Hardeman  suggested  that  staff  and  the  union  discuss  the  matter  prior  to  the 
target  date. 

President  Yu  continued  this  matter  for  the  information  requested. 


***************************** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  3:15  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 


CTTV 


COUNTY  OF  SAN  FRAI 


RESOLUTION  No. 


94-0114 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-1108,  Trolley  Overhead 
Reconstruction  Phase  B  -  4th  to  Norton  is  to  be  performed  with  financial  assistance  from  Federal 
grants;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  March  29,  1994; 

and 

WHEREAS,  On  April  8,  1994,  The  Utilities  Engineering  Bureau  notified  all  bidders  of 
their  intent  to  award  the  contract  to  the  lowest  responsive  bidder;  and 

WHEREAS,  The  Office  of  the  Contract  Compliance  has  determined  that  L.K.  Comstock 
Co.,  Inc.  meets  the  DBE  goals;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  awards  San  Francisco  Municipal  Railway  Contract 
No.  MR-1108,  No.  14  Mission  Line,  Trolley  Overhead  Reconstruction  Phase  B  -  4th  to  Norton 
in  the  amount  of  $6,480,360.00  for  the  base  bid  to  L.K.  Comstock  Co.,  Inc.,  16662  Hale 
Avenue,  Irvine,  CA  92714. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL    2  6  1994 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0115 


RESOLVED,  That  this  Commission  accepts  the  work  under  San 
Francisco  Water  Department  Contract  No.  WD-2131R,  Install  Permanent 
Work  Platforms  and  authorizes  final  payment  in  the  amount  of 
$8,002.65  to  the  Contractor,  M.C.  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRIL   26  1994 


CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0116 


WHEREAS,  The  work  in  Water  Department  Contract  No. 
WD-2132R1,  SFWD-Millbrae  Headquarters  -  Phase  IIA, 
North  Shop/Fuel  Island  consists  of  constructing  a  new 
Maintenance  Shop,  installing  underground  utilities  work, 
removing  and  installing  in  kind  a  Gasoline  &  Diesel  Fuel 
Dispensing  Station  and  associated  contaminated  soil 
removal/remediation  work;  and 

WHEREAS,  Three  bids  for  this  work  were  received 
and  publicly  opened  on  June  15,  1993.  Four  protests  were 
submitted  and  resolved  with  the  Public  Utilities 
Commission  authorizing  the  construction  contract  award 
to  Berrios  Construction  Company  on  November  23,  1993  and 
the  Board  of  Supervisor  approving  the  time  extension  to 
award  on  January  10,  1994  with  the  Mayor  signing  the 
Board  of  Supervisors'  authorization  on  January  18,  1994; 
and 

WHEREAS,  In  the  seven  months  time  interval  from 
bid  to  award,  one  contractor  filed  for  Chapter  11  and 
eventually  Chapter  7  bankruptcy,  and  two  subcontractors 
submitted  written  letters  withdrawing  their  bids  since 
the  60-day  time  limit  had  expired;  and 

WHEREAS,  The      general      contractor,  Berrios 

Construction,  requests  authorization  to  replace  the 
three  subcontractors  at  no  additional  cost  to  the  City; 
and 

WHEREAS,  The  S.F.  Administrative  Code  requires 
Public  Utilities  Commission  approval  for  each 
subcontractor  substitution  for  work  exceeding  0.5%  of 
the  total  overall  general  contract  amount.  All  three 
proposed  subcontractor  substitutions  involved  work 
exceeding  the  0.5%  limit;  and 

WHEREAS,  All  three  proposed  subcontractors  are  or 
will  be  signatory  to  the  respective  apprenticeship 
programs;  and 

WHEREAS,  SFPUC  staff  reviewed  the  proposed 
substitutions  and  recommends  PUC  approval  of  the  said 
substitutions;  now  therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  replacement  of  Petroleum  Engineering,  Inc. 
California  Tile  Installers,  and  Bolls  Fire  Protection 
with  Allpro  Environmental  Corporation,  Reputable  Tile 
Company  and  Capital  Fire  Protection  respectively  with  no 
cost  additions. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL     26  1994 


Secretary,  Public  Utilities  Commission 


CTTV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  94-0117 


WHEREAS,  The  Bureau  of  Management  Information  Systems  has  been 
requested  to  implement  a  Maintenance  Management  System  for  the 
Water  Department's  City  Distribution  Division,  and 

WHEREAS,  The  Bureaus  is  currently  not  staffed  to  undertake  such  a 
project,  and 

WHEREAS,  Such  computer  programs  will  improve  the  efficiency  of  the 
City  Distribution  Division's  maintenance  activities,  and 

WHEREAS,  The  staff  of  Unlimited  Access  and  the  staff  of  Systems 
Support  Technologies,  Inc  has  developed  the  existing  computerized 
maintenance  systems,  and 

WHEREAS,  Funding  of  $50,000  is  available  in  the  Water  Department's 
Customer  Services  Division's  operating  budget  and  $20,000  is 
available  in  the  Water  Department's  programatic  budget,  Project 
131-01:      THEREFORE  BE  IT 

RESOLVED,  That  the  PUC  General  Manager  is  authorized  to  enter  into 
a  personal  service  contract  with  Unlimited  Access  and  Systems 
Support  Technologies,  Inc.  for  an  amount  not  to  exceed  $70,000  and 
a  period  of  time  not  to  exceed  June  30,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   APRIL    26  1Q94 


Secretary,  Public  Utilities  ComrMssion 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0118 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVbnager,  PUC  is  authorized  to  rake  Non  Civil  Service 
and  Temporary  appointments  and  removals  therefrom  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  IVknager,  PUC;  and 


WHEREAS,  the  General  IYknager,  PUC,  has  requested 
carmission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  CcmTdssion  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  Nkrch,  1994. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _  APR1  LL_2j£j994 


Secretary,  Public  Utilities  Comntfssion 


nttssio 


PUBLIC  UTILITIES  COI 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0119 


WHEREAS,  in  1991  the  voters  of  San  Francisco  approved 
Proposition  B  providing  for  collective  bargaining  of  wages,  benefits  and 
working  conditions  for  bargaining  units  which  elected  to  forgo  the  City's  salary 
standardization  procedures  (Section  8.407  of  the  Charter);  and 

WHEREAS,  the  Transport  Workers  Union  has  not  elected  into 
collective  bargaining  and  has  for  years  negotiated  for  benefits  and  working 
conditions;  and 

WHEREAS,  the  Transport  Workers  Union  contract  concludes  in 

1995;  and 

WHEREAS,  the  Department  of  Human  Resources  has  prime 
responsibility  for  negotiation  of  all  labor  contracts  for  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  the  transportation  functions  of  the  PUC  involve  nearly 
4.000  employees  and  the  PUC  desires  to  take  an  active  role,  in  conjunction 
with  the  Department  of  Human  Resources,  in  conducting  negotiations  with 
labor  organizations  which  represent  their  transportation  employees;  and 

WHEREAS,  there  is  no  available  staff  with  the  skills  and 
experience  necessary  to  manage  large  and  complex  negotiations;  now. 
therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  its 
General  Manage  to  issue  a  Request  for  Qualifications  and  Interest  for  an 
individual  or  firm  to  provide  labor  negotiation  services  to  the  PUC  and  the 
successor  Transportation  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

meeting  of  APR  I L   26  1994  


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-01,30 


WHEREAS,  The  Bay  Area  Air  Quality  Management  District  provides  grant  funds 
for  participation  in  an  alternate  fuel  vehicles  program;  and, 

WHEREAS,  Legislation  may  soon  require  that  public  agencies  transition  their 
vehicle  fleets  to  improve  air  quality;  and 

WHEREAS,  The  Water  Department  is  desirous  of  purchasing  and  equiping  a 
number  of  its  service  vehicles  to  operate  on  alternate  fuels;  and 

WHEREAS,  The  Department  can  provide  the  required  local  match  for  a  grant  to 
evaluate  reduced  emissions  from  alternate  fuels;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  the  Public  Utilities  General  Manager,  is  hereby  authorized  to 
apply  for.  accept  and  expend  $210,000  in  grant  funds  from  the  Bay  Area  Air  Quality 
Management  District  for  alternate  fuel  vehicle  testing  and  evaluation 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   APRIL    26  1994  


e:\wcap\cip\resolu 


,-JLfC  UTILITIES  CC 


FRANCISCO 


RESOLUTION  No. 


94-0121 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  HH- 
833R,  Trolley  Pole  Replacement  Project,  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  January  11,  1994;  and 

WHEREAS,  With  the  application  of  the  MBE/WBE/LBE  preference  in 
accordance  with  Chapter  12D  of  the  San  Francisco  Administrative  Code 
resulted  in  King  C.  Electric,  the  third  low  bidder,  assuming  the 
position  of  the  bidder  to  whom  the  contract  should  be  awarded;  and 

WHEREAS,  Review  by  PUC  staff  of  protests  submitted  by  resulted 
in  the  contract  not  being  awarded  within  60  days  following  receipt  of 
bids;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that 
award  of  a  contract  be  made  no  later  than  60  days  after  receipt  f 
bids  unless  the  time  for  awarding  such  contract  be  extended  by 
resolution  of  the  Board  of  Supervisors  upon  recommendation  of  the 
Department  Head,  Board,  or  Commission  responsible  for  such  award; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water 
and  Power  Contract  No.  HH-833R,  Trolley  Pole  Replacement  Project,  in 
the  amount  of  $441,317.00  to  King  C.  Electric,  3238  Balboa  Street, 
San  Francisco,  CA  94121;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  recommends  that  the  Board 
of  Supervisors  adopt  a  Resolution  extending  the  time  beyond  60  days 
following  the  receipt  of  bids. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL'      26  1994 


Secretary,  Public  Utilities  Commissio 


PUBLIC  mmES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.       9  4  ~*  0  1  Z  2 


WHEREAS ,   On  June  9,    1992,   pursuant  to  Resolution 
No.   92-0171,  the  Public  Utilities  Commission  ("Commission") 
approved  execution  of  a  Contract  for  Procurement  and  Installation 
of  Advanced  Train  Control  System  ("Contract")  with  Alcatel  Canada 
Inc.   ("Alcatel");  and 

WHEREAS,   On  July  29,    1992,   pursuant  to  Resolution 
No.   647-92,  the  Contract  was  approved  by  the  Board  of  Supervisors 
and  the  Mayor  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Pursuant  to  Section  4.j  of  Contract,  Alcatel  has 
requested  that  Commission  approve  assignment  of  the  Contract  to 
Alcatel  Transport  Automation  (U.S.)    ("ATA(US)");  and 

WHEREAS,  ATA(US)  has  been  organized  as  an  operating 
subsidiary  of  Alcatel  U.S.A.  for  the  purpose  of  expanding 
Alcatel's  transportation  control,  information  and  systems 
business  in  the  United  States;  and 

WHEREAS,   ATA(US)  will  be  managed  by  Alcatel,  which  will 
continue  to  guarantee  performance  of  the  Contract;  and 

WHEREAS,   Commission  has  determined  that  the  assignment  will 
not  have  a  negative  financial  impact  on  the  contractor's  ability 
to  continue  to  carry  out  the  terms  of  the  Contract;  now, 
therefore,  be  it 

RESOLVED,  That  Commission  does  hereby  approve  the 
"Assignment  of  Advanced  Train  Control  System  Contract"  and 
authorizes  its  General  Manager  to  execute  said  Assignment. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APR  I  L     2  6  1994 


